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WATER 


E, in England, have recently witnessed a catastrophe 
that, in its fundamental causes, is traceable to the 
effects of living on capital. A nation’s coal is not 
a yearly income, but is like a capital sum hidden 

away in the earth. Not only is the supply of coal exhaustible, 
and at no very distant date, but every ton that is removed 
makes it more laborious and more expensive to remove the next 
ton. The balance between cost of extraction and market price 
becomes progressively less favourable, and it is this unfortunate 
fact that adds interest to the venture undertaken by the Irish 
Free State, whereby that country is to live on income, an income 
that is as certain and continuous as the mean rainfall of the 
Irish midlands. Neither do the benefits of water power end 
with its certainty of production, for it avoids the problems 
concerned with air pollution, overcrowding, and the worst loss 
of amenity—in dirt and slag heaps—to the countryside. The 
electrical transmission of power means that factories can be 
isolated, workers can live in clean air in the free open spaces, 
and all the squalor and congestion of the industrial town can 
be avo. ded without much effort. 

As to the uses to which this tremendous quantity of energy 
is to be put, there can be little doubt that a supply of cheap 
power creates its own demand, but the economic justification 
of the scheme is likely to depend less on the immediate demand 
for lighting and trivial power uses, such as slicing turnips, as 
upon electro-chemical manufacture on a large scale—say, the 
manufacture of nitrate fertilisers from the air. This extraction, 
or that of aluminium, depends entirely upon the cost of power 
which, to make the proposition economical, must be kept 
down to an extremely low figure. It is worth noting that 
Messrs. Siemens-Schuckert, in their report, do not stress the 
Value of electro-chemical manufacture, since the supply of power 
at this very cheap rate does not offer an attractive balance- 
sheet or appear, on paper, to make the scheme a paying concern ; 
but from the point of view of the needs of an agricultural people 
a home supply of cheap nitrate fertilisers would be a tremendous 
national asset. 

An obvious drawback to the scheme is the fact that the greater 
part of the money expended will go straight over to Germany, 
and one would have thought that some, at least, of the apparatus 
tequired could have absorbed home labour and home materials. 
All the transmission poles, for example, thousands of which will 
be of great size and intricacy, are to be brought over in steel, 
Whereas there would appear to have been an opening for the 
Irish working-man in forming these poles in reinforced concrete. 
The labour trouble, of which we have heard so much, has been 
grossly exaggerated ; indeed, the total amount of labour required 
0 assist the contractors in operating the machines is negligible 
‘t comparison with the number of those who are only too anxious 
‘ obtain employment. That the advent of electrical power 
will eventually bring industrial employment with it is, of course, 
one of the most alluring features of the scheme, since no eountry 
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can successfully remain solely agricultural ; a certain balance 
must always exist between agriculture and industry. It is in 
relation to the industrial side rather than to the mechanical 
aid to agriculture pure and simple that the scheme may prove 
to be of the greatest value to the country. It would seem, 
therefore, to be of prime importance that the people should not 
be led to expect too much all at once, since such an attitude 
might lead to the danger of a reaction, and to a measure of un- 
justified pessimism that would actively hamper orderly 
development. 

Water power provides a country, therefore, with magnificent 
opportunities, but the fruits cannot be gathered without effort. 
We know that, given the determination and the foresight, we 
in England can keep East Kent undefiled, and we can also 
keep it orderly. With the first problem the Free State is not 
concerned ; with the second, it is no less involved than we 
ourselves. American experience has shown that where electric 
power is available in quantity, there factories and works will 
spring up, and it follows that the nearer to the source of supply 
the less the loss in power transmission, and a great deal will 
depend upon an organised regional development of the area 
between Killaloe and Limerick. At present it is a wonderful 
stretch of country, cut across by the great River Shannon, 
which in size is comparable with the Seine rather than with the 
Thames. The Department of Industry and Commerce recently 
circularised local authorities to the effect that Shannon power 
would be available in about three years’ time, and the local 
authorities were asked for particulars of applications for fiesh 
concessions concerning the breaking up of roads for electrical 
distribution in order that Shannon electrical power could be 
linked efficiently and economically with existing undertakings 
a¥id systems. But the real test of the Government's foresight 
will be whether, while there is yet time, it undertakes a regional 
survey on which can be based a plan through which the area 
can develop on predetermined lines. Only in this way can the 
ugly factory, placed at haphazard, be kept at bay. 

Such a course of action would ensure that housing occupies 
healthy sites, easily drained, on the higher ground ; that works 
shall be kept architecturally to a reasonable standard of design, 
even if built of the flimsiest materials, and that they shall be 
conveniently placed in relation to transient by rail, road, and 
canal. The actual design of the turbine house and the numerous 
sub-stations should not be left to the mercies of sheer engineering 
when a little attention to proportion Could lift them out of the 
rut and provide them, at no extra cost in erection, into structures 
that would actually attract the tourist, the visitor, and even the 
artist. 

All these points may have been considered, but the worlds 
of art and science know no frontiers, and one can only hope 
that so great a venture in modern science will carry with it an 
equal vision in the world-wide modern conception of dignity 
in building and orderliness in development. 








NOTES 


Arter all that has been 
The Bridge urged by the considered 
Question. opinion of so large a number 
of practical and artistic 


people in the country against the 
proposed Saint Paul’s and Waterloo 
Bridges and the destruction of the 


existing Waterloo Bridge, it would seem 
that any further words of argument 
would be thrown away. But it is still 
a duty to continue to protest whilst 
any hope remains for a reconsideration 
of what we believe to be both practical 
and artistic mistakes. Those bodies 
whose mission it is to conserve and develop 
the artistic side of life, such as the Fine 
Arts; Commission, the London Society, 
and the Royal Institute of British Archi- 
tects, have pronounced definitely against 
the destruction of Waterloo Bridge, and 
their protest has been joined by repre- 
sentative French and American architects 
and a host of individual artistic opinions. 
The case against St. Paul’s Bridge was 
very clearly and concisely stated the 
other day by Sir Banister Fletcher, and 
the Cathedral authorities are gravely 
apprehensive. 

THE vital consideration in 
all this controversy about 
St. Paul’s and Waterloo 
Bridges is the need for a 
wide and discriminating view of the 
transport question beyond the merely 
artistic aspects. That this consideration 
has not been adequately met is obvious 
enough from the conflicting views which 
have been expressed and the very definite 
opinions from those who may lay claim 
to expert knowledge in this direction. 


St. Paul’s 


Waterloo. 
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Wir all due regard for the 
Imperialism 8°°#* traditions of the City 
of London. °f London and the fine 

record of the London County 

Council, we are surely bound to claim 

that the City of London is a something 
beyond parochial value, and as the 

capital city of a great empire should 
claim help and protection from the 

Imperial Government. It is to the 

Government we have now to look for 

an intervening hand to prevent any 

harm or injustice which may be done to 
its imperial city. Sorely pressed as our 

Government now is, we must appeal 

for its intervention, so that the future 

development of our great city may be 
guided aright. 


The 


WE do not claim a monopoly 
of the 1 , Practical insight and 
Government. ®"tistic vision, and we do 
not deny honesty of pur- 
pose or carefulness of thought to those 
from whom we differ. But when the 
whole representative artistic world and 
a@ majority of practical experts claim 
definitely the preservation of Waterloo 
Bridge, we may surely claim that it is 
at least the duty of the Government to 
intervene for the City of London in such 
a way that the future need hold no 
reproach for supineness or neglect in the 
affairs of the capital city. 


THERE is surely some signifi- 

Engineering cance in the statement that 
Opinion. no fewer than 19 engineers 
have expressed themselves 

in favour of the underpinning of Waterloo 
Bridge compared with four engineers 
holding an opposite view, and that four 
firms of. engineering contractors have 
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expressed their willingness to underpin 
and restore the bridge. 
Tue usefulness of the archi- 


The tectural entente with Fr.nce 
a —a country which has al- 
Union of Ways had a_ widespread 


Architects. influence on architectural 
thought and expressio: —is 
strikingly exemplified by the meeting of 
the Franco-British Union of Architects 
at Canterbury last week. Many subjects 
were discussed in the informal conver- 
sations which characterise these annual 
gatherings, which on this occasion in- 
cluded the Presidents of the R.I.B.A. and 
the 8.A.D.G., Sir Reginald Blomfield, 
members of the Fine Arts Commission, and 
the corresponding body—the Commis- 
sion des Monuments Historiques of France, 
One useful and immediate result, which 
demonstrates the interest of our French 
colleagues in the great architectural 
monuments of England, was the spon- 
taneous letter addressed to Sir Reginald 
Blomfield, the newly-elected President 
of the Union, by the French members 
present, on the subject of the proposed 
demolition of Waterloo Bridge (which 
we refer to on this page). 


THE presence of Monsieur 
Co-operation Lowret, himself a Past- 
between President of the Union, as 
England ss . 
and France. the official representative of 
the Ministre de I’ Instruction 
Publique et des Beaux Arts, suggests that 
the value of this society in the interests 
of architecture, as a means of co-operation 
and the exchange of ideas, is better 
realised in France than in our own country. 
The selection of Canterbury, as a centre 
for this year’s congress, was a happy idea 





Fourteenth-Century Bridge over the Arun at Stopham, Sussex. 
[This old bridge has just been scheduled as an Ancient Monument.] 
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[fhe picturesque little village of Fordwych, some two 
miles from Canterbury, can boast the possession of some 
delightful stained glass in the church, and the lead finish 
of the church spire is unusual and exceptionally good.] 


and the visits arranged to such places as 
Waldershare Park, Sturry Court, Chilham 
Castle, the ancient towns of Rye and 
Winchelsea, and the final visit to Sand- 
wich and Walmer Castle, greatly impressed 
the visiting members. The words of the 
Lord Warden (Lord Beauchamp), on the 
vital effect of good understanding between 
England and France, as the surest means 
of laying the foundations of European con- 
cord and lasting peace, formed a fitting 
epilogue to a very successful meeting. 
Tue Ecclesiastical Commit- 
‘The Fate tee have come to the con- 
of London clusion that the Union of 
Churches. Benefices and Disposal of 
Churches (Metropolis) Mea- 
sure should become law, and that it is 
not likely to result in the disposal or 
demolition of buildings of architectural 
or historic importance; but, on the 
conirary, the safeguards for the preserva- 
tion of such buildings are more satis- 
factory under the proposed measure 
than under the existing law. Can we 
fee] content that the interpretation of 
the proposed new law will be in the 
hands of a discerning and capable 
power ? 


THE afternoon reception by 


The , the President of the Sur- 
Surveyors , ae hose 
Institute, Veyors Institution, at the 


Zoological Gardens, Regents 
Park, N.W., on Tuesday last, was a 
very successful function, in which many 
members of the Institution and their 
ladies took part. From 4 until 7 p.m., 
on an afternoon that was almost summer- 
like, an excellent programme of music 
by the band of His Majesty’s Grenadier 
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Guards was gone through, while refresh- 
ments were provided on the Fellows’ 
lawn and elsewhere. The various attrac- 
tions of the Gardens were not overlooked 
by the party. 
WE give on p. 963 an 
California article of ane tebsiasl at 
and Strike- : 
Breaking. the present time, but we . 
understand that California’s 
example has not been followed officially 
by all the other States. Apparently, 
union men work contentedly with non- 
union men, and those workers in favour of 
the “‘open shop” are in the majority. 
“ They are not organised,” a correspon- 
dent informs us, ‘‘ whereas the unionists 
are highly organised and though numeri- 
cally a minority, they practically ‘run 
the show,’ as they can treat as a body 
with the employers.. The unions have 
considerable power, but the leaders are 
sensible men ; looking to the future and 
to the trade which is their living, they 
do not make absurd demands—either as 
to wages or hours—and they are willing 
to treat with the employers on reasonable 
terms. Similarly, the U.S.A. employers 
seem to be more approachable by the 
workers than are ours ; and so, each side 
giving way a bit here and there, com- 
promises are generally arrived at. Doubt- 
less, the Republican attitude and spirit 
of the Yankees has an effect in this ease 
of ‘getting together’ greater than we 
possess, with our old traditions of * master 
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and man! 


We should like to con- 
gratulate the Carpenters’ 
Company and Associated 
City Companies on the work 
done by students of the past session, and 
we look forward to the publication of the 
annual report, which gives information 
as to the classes and illustrations of the 
work carried out by students. The annual 
judging took place last week at the 
Schools in Great Titchfield-street, W., a 
short report of which we give elsewhere. 
We illustrate herewith the casket, made 
at short notice by students of the Schools, 
which has been placed in the Zeebrugge 
Memorial, Belgium, and it is interesting 
to knowthat a replica of this has now been 
made and will shortly be on permanent 
view in the Imperial War Museum. 


The Trades 
Training 
Schools. 





Casket placed in the Zeebrugge Memorial, Belgium. 
[Made by students of the Trades Training Schools.] 
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GENERAL NEWS 


Professional Announcement. 

Mr. Claude J. W. Messent, A.R.I.B.A., has 
started in practice at Burlington Buildings, 
Orford-place, Norwich, and will be glad to 
receive trade catalogues. 


Change of Addresses. 

The Institution of Structural Engineers and 
the editorial offices of the Structural Engineer 
will move into the Institution’s own premises 
on June 24, and as and from that date all 
communications should be sent, addressed to 
10, Upper Belgrave-street, London, 8.W. 1. 
It is hoped to retain the present telephone 
numbers, but the telegraphic address will be 
altered to “Coninst,’’ Sloane, London. 

Mr. E. R. Babbs will remove from 10, Old 
Burlington-street, W.1, to 40, St. James’s-place, 
8.W.1, on June 25. 


Obituary. 

The death has occurred at Salford Royal 
Infirmary of Mr. Henry Lord, F.R.1.B.A., J.P., 
aged 83 years. 

The Danger to St. Paul’s. 


Canon Alexander, referring to the report of 
the Bridge House Estates Committee on the 
St. Paul’s Bridge project, recalls that at the end 
of 1912 Sir Francis Fox sent to the Chapter an 
alarming report on the Cathedral fabric, in 
which he said that “the introduction of the 
heavy type of motor omnibus, with its conse- 
quently increased vibration, in such close proxi- 
mity to the building, is a serious evil.’’ Canon 
Alexander added that he had the best of reasons 
for knowing that Sir Francis Fox had in no way 
modified the views which he held at that date. 


New Hospital for Manchester. 


The seventieth annual report of the Man- 
chester Northern Hospital for Women and 
Children makes reference to the proposal to 
build an entirely new hospital at a cost of 
£150,000, on a site near to Alms Hill, which has 
been conveyed to the hospital by the president 
(Sir Edward Holt, Bart.). The Committee has 
decided to proceed with the scheme. 


Discoveries at Corinth. 


The Archwological Department announces 
the discovery by the American School excavating 
ancient Corinth of the complete orchestra of 
the old theatre there, presenting admirable 
architecture. There have also been found bas- 
reliefs of the proscenium of the Roman period, 
showing a chariot fight, and further carvings 
of the Hellenistic period, representing a battle 
of giants. 

Thames Bridges. 

A petition on behalf of the Dean and Chapter 
of St. Paul’s has been sent to the Prime Minister, 
earnestly requesting him to institute an authori- 
tative investigation into the whole question 
of the Metropolitan crossings of the Thames, as 
an Imperial issue, “ with special relation to the 
danger to the great fabric of St. Paul’s Cathedral 
which would result from the erection of the 
proposed St. Paul’s Bridge.”’ 


Saving St. Paul’s. 

The representative committee for the Pre- 
servation of St. Paul’s Cathedral has stated that 
£25,570 has been spent on the work of reinforce- 
ment, &c., between January 1, 1925, and March 
31, 1926. Since the date of the last report, on 
October 21, 1925, there had been no indication 
that any settlement was taking place in the 
dome area. Progress had been made with the 
survey of the piers and arches, whereby their 
relative positions at various heights can be 
ascertained. The Committee propose to extend 
this survey over the whole area of the Cathedral. 


Roman Amphitheatre at Caerleon. 


The excavators at Caerleon have laid bare 
the arena wall of the Roman amphitheatre. 
It is scarcely breast-high, about 3 ft., and some 
10 ft. of it have been exposed, all well and 
solidly built. The wall is 40 ft. from the outer 
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edge of the amphitheatre, and traces of ground 
brick have been found at its base, pointing to 
a path running around the arena, between it 
and the spectators, upon which the gladiators 
may have marched in procession before entering 
the central space where they fought. Cuts in 
the earth-crust have been made in other sections 
of the amphitheatre circle also to test the 
presence of the wall on the northern side, and 
it is clear that the arena is, roughly, 60 by 40 yds. 
in extent, a total area, it is reported, much larger 
than was expected. 


The Lord Kitchener Memorial. - 

A memorial statue of Lord Kitchener of 

Khartoum has been erected on the Horse 

Guards Parade. Mr. John Tweed is the 
sculptor. 


Excavations at Meare Lake Village. 

Excavations on the site of the prehistoric 
lake village at Meare, near Glastonbury have 
been resumed, and will be continued until 
about June 24. As in previous seasons, the 
work is being carried out. under arrangements 
made by the Somersetshire Archwological 
Society, the directors being, as before, Dr. A. 
Bulleid and Mr. H. St. George Gray. The relics 
discovered are placed in the County Museum 
at Taunton Castle. 


Concrete Roads in America. 

At the present time it is estimated that n 
the United States there are no fewer than 
44,000 miles of concrete roads, as against only 
300 miles in the United Kingdom. With the 
popularity of the motor vehicle in America 
there arose an urgent need for road construction 
to accommodate the 18,000,000 cars which 
are now registered in that country, and the 
annual increase, which is set at 14 per cent. 
This accounts for the greater progress in concrete 
road construction in the United States than in 
this country. While the first cost of such 
roads is high, the maintenance cost is low, and 
it is stated that they have proved particularly 
suitable for motor traffic. 





SCHOOL ARCHITECTURE 


Lorp Eustace Peroy, President of the 
Board of Education, emphasised the importance 
of modern school architecture in relation to 
education in opening the infant and junicr 
section of a new elementary school of the open- 
air type at Northampton recently. “ This 
question of school architecture,’ he went on, 
“is about the most important question which 
we have to face at the present moment. We 
have throughout this country a very large 
building programme of elementary schools, to 
say nothing of secondary and technical schools, 
on our hands. I give this as a purely off-hand 
estimate, but I should think that at the very 
least we shall have throughout this country to 
provide 250,000 new school places within the 
next few years. I do not think there is anything 
in which we have made more progress in educa- 
tion in the last twenty years than in school 
architecture.” The cost of elementary school 
building at the present moment was runnirg 
from £20 to £40 a place in many areas, and 
when they had this vast programme on their 
hands the difference between £40 and £20 a place 
meant a very great deal to the country, and 
meant very much more to the children. It was 
absurd really, when they came to think of it, 
that we should at the present moment be having 
to provide special open-air schools for invalid 
children, when, as a matter of fact, the school 
which was really an open-air school for all 
children was cheaper and better and infinitely 
more efficient than the old type of barrack schccl 
which we knew so well in the centre of our towns. 
He knew of local authorities who were gettirg 
as low as £17 a place; and, looking at the old 
type of school, he felt what the Minister of 
Health said rather more than a year ago in a 
speech—that the trouble about houses too often 
was that they were too permanent; that they 
could not be changed often enough with the 
development of architecture and invention in 
housing. It was the same in the schools. 
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COMPETITION NEWS 


Cenotaph, Liverpool. 


An open architectural competition is to be 
held for the design for the Cenotaph" which js 
to be outside St. George’s Hall, Liverpeol. 
A premium of £200 will be awarded to the 
author of the design® placed first. To 
author of the design placed second, provided he 
is an ex-Service Man, a premium of £150 wll 
be paid, and there will be two further awards 
of £100 and £50 to the authors of the designs 
placed third and fourth respectively. The 
author of the selected design will be paid a 
commission of 500 guineas, which* will include 
the premium of £200. Professor C. H. Reilly 
is the assessor. » 

Designs must be sent to the Town Clerk on 
or before September 30. 


the 


COMPETITIONS OPEN. 


Plan for construction of Confer- Particulars 
ence Hall, for League of published in Sending- 
Nations, Geneva. Interna-** Builder.” in date 
tional Competition, Sir John : 
Burnet being British repre- 
sentative on Jury of Assessors. 
100,000 Swiss francs to be 
divided among architects sub- 
mitting best plans. Pro- 
grammes with K.I.B.A., 9, 
Conduit-street, where intend- 
ing competitors should apply. 
Single copies from Secretary- 
General, League of Nations, 
Geneva, on payment of 20 
Ne SED Gi eadeaancadaas Jan. 2, 1925. 


Buildings and lay-out of a new 
Cemetery abutting on Ayle- 
stone-lane, for the Leicester 
Corporation. Premiums : £100, 
£50, and £25. Mr. H. V, 
Lanchester, F.R.I.B.A.,asses- 
sor. Apply City Surveyor, 
with deposit of : 1 1s., payable 
to City Treasurer..... 


Incorporated Architects in Scot- 
land: (1) Rowand Anderson 
Medal and £100: City Art 
Gallery and Museum; (2) 
Rutland Prize (‘ 50) for Study 
of Materials and Construction: 
(3) Prize (£10 to £15) for 3rd 

ear Students in Scotland ; (4) 
aintenance Scholarship, 150 
per annum for 3 vears. Apply 
Secretary of the Incorpora- 
tion, 15, - Rutland-square, 
SE keen dcteunt ceed 


Royal National Eisteddfod of 
Wales, Swansea, Competi- 
tions: (1) National Parlia- 
ment House of Wales (Prize, 
£100); (2) Street Facade to 
a Large Stores (Prize, £25) ; 
(3) Set of Measured Dra 
of Architecture (Prize, £25). 
Apply for programme to pub- 
lishers, essrs. Morgan «& 
Higgs, Heathfield-street, 
Swansea (1s. 2d. it paid). 
Mr. Arthur Keen, F.R.1.B.A. 
assessor 


*Proposed new church, Mon. 

SNS ott onehiee nee die -— we _— 
*Proposed new hospital, Guis- 

DEED k¢eehenasedessisnes — ._ — 
*Downham Market 

Housing Scheme .......... — - — 
*Scheme for building large 

residences, Cairo .......... _— .o = 


April 16 .. July 12 


Nov. 6 .. _ 


Nov. 6 


Exhibition of Bank Designs. 


An exhibition of designs for the new head- 
quarters of the Bank of Liverpool and Martins, 
Ltd., will be open on June 23, from 10 a.m. 
to 7 p.m. daily; Saturday, 5 p.m. 


The Chantry House, Billericay. 


The Chantry House, Billericay, Essex, the 
sixteenth - century residence of Christopher 
Martin, one of the leaders of the Pilgrim Fathers, 
has been sold for £10,000 for re-erection in the 
U.S.A. It is expected that the removal of the 
house will be completed in 30 days. An official 
of the Office of Works has stated that Chantry 
House has been spoiled by modern alterations, 
and the fact that it had not been starred by the 
Royal Commission was regarded as show!ng 
that it was not considered “ specially worthy of 
preservation.” 


*Competitions wi.en “ warned” or vetoed by tue 
R.I.B.A. are starred. 
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The Post Office, Utrecht : Main Hall 
Mr. J. CRouwEL, ARCHITECT. 


[This illustration is from a new book on “ Dutch Architecture of the Twentieth Century,”’ by Messrs. M. 
Mieras and F. R. Yerbury, reviewed in our issue for May 21, and published by Messrs. Ernest Benn, Ltd.} 
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WATERLOO BRIDGE 


Tue following letter has been addressed to 
the Prime Minister by the Conference of 
Societies urging the Preservation of Waterloo 
Bridge :— 

Sin,—On January 15 I had the honour to 
submit an appeal prepared by various societies 
assisted by a number of civil engineers, asking 
the Government to intervene for the preser- 
vation of Waterloo Bridge, and at the same 
time to conduct an immediate inquiry into 
the whole question of London communications, 
with special relation to the Thames Bridges. 

While we regret that the House of Commons 
has recently passed the Money Bill authorising 
the removal of Waterloo Bridge, we note that 
Colonel Ashley has announced that he is 
“ reviewing the question of the London Bridges 
as a whole.’’ The grant towards the St. Paul's 
Bridge indicated «ome time ago by the Ministry 
of Transport is accordingly in abeyance. 

Four months of valuable time have elapsed 
since we made our suggestion, and the situation 
has become more difticult during the interval. 
It is stated that the river-bed at Waterloo 
Bridge is undergoing modifications, and that 
the scour is increasing, possibly owing to 
unforeseen causes arising from the temporary 
constructions. Traffic over the new steel 
bridge is only permitted at a foot’s pace. It is 
generally known that Westminster Bridge 
requires close and constant observation. 

‘The whole question of London Bridges is 
being allowed to drift. The matter becomes 
more urgent every day; apart from the his- 
torical and wsthetic importance of Waterloo 
Bridge, we wish to emphasise certain aspects 
of the general traffic question. The proposal 
to erect a new bridge at St. Paul’s, the southern 
end of which is only 270 yards distant from 
Southwark Bridge (now remarkable for the 
paucity of its traffic), is unlikely to improve 
transport facilities, and in any case gives rise 
to deep anxiety amongst those in charge of 
the Cathedral fabric. The bridge in question 
would be erected by the City of London, within 
their own area, and paid for mainly by their 
own funds. It has never been suggested that 
if a single authority were responsible for London 
Bridges, as a whole, such a site could con- 
ceivably be selected. 

Meanwhile the suggested destruction of 
Waterloo Bridge raises serious traffic problems. 
Between three and four years were required 
for the removal of Vauxhall Bridge. At 
Waterloo tidal forces are more powertul, the 
curve of the river is more pronounced, and the 
complication of the adjacent steel bridge 
enhances the difficulties of demolition and 
replacement. The very existence of this new 
bridge will intensify the navigation problem 
while the old bridge is being centred for removal. 
Had the London County Council accepted our 
scheme when approached by my Conference 
in February, 1925, much of the necessary 
strengthening of the old structure would to-day 
be completed. 

One must therefore contemplate a long period 
for demolition during which the space within 
the arches will be blocked by their timber 
supports, followed by three or perhaps four 
years needed for reconstruction. Throughout 
this period traffic will be diverted to the metal 
bridge, which, with its narrow width, its speed 
limit, and awkward approaches, will be inade- 
quate even for its temporary purpose. West- 
minster Bridge cannot carry much more diverted 
traffic. Lambeth Bridge is remote and cannot 
be completed for several years—and London is, 
therefore, threatened by a traffic congestion 
which will react upon the whole commercial 
life of the Capital. 

It appears to my Conference that through 
srolonged delay, and injudicious treatment of 
Vaterloo Bridge, the gravity of the situation is 
daily increasing. No effort is being made to 

rotect the foundations of Waterloo Bridge 
rom scour pending removal, a course of action 
which is imperative whether demolition or 
preservation be determined. 

My Conference feels justified in approaching 
you at a moment when your time is greatly 


occupied, owing to the large and far-reaching 
issues involved. A superfluous bridge is pro- 
jected at St. Paul’s, a valuable bridge is to be 
sacrificed at Waterloo, and at the same time 
no steps have been taken to deal with the 
Charing Cross Bridge which is vital to the 
development of a very large area of South 
London. On behalf of my Conference I beg 
leave to ask that we may be allowed to amplify 
before the new inquiry the views broadly out- 
lined in this letter. 

I have the honour to be, Sir, 

Your obedient Servant, 
(Signed) ARTHUR KEEN, 
Chairman of the Conference of the following 

Societies urging the Preservation of Waterloo 
Bridge :— 

The Royal Academy of Arts, 

The Royal Institute of British Architects, 

The Town-Planning Institute, 

The Society for the Protection of Ancient 

Buildings, 

The Architecture Club, 

The London Society, and 

A Group of Civil Engineers. 

The Rt. Hon. Stanley Baldwin, M.P. 





Following are some extracts from the Con- 
ference’s letter to the Prime Minister, dated 
January 15, to which reference is made :— 

“Not only is this (suggested) new bridge 
needless, but it will be expensive compared 
with the cost of strengthening the present 
structure. No proof has hitherto been adduced 
to show that traffic crossing the bridge requires 
twice the space now available. So heavy an 
outlay is contemplated on a new bridge where 
it is not required that, on the one hand, increased 
demands will be made upon the Road Fund, 
together with further claims for Government 
contributions in lieu of rates, while, on the other 
hand, bridge building in districts where the 
d>mand is insistent and generally admitted will 
be suspended for want of funds. The destruc- 
tion of Waterloo Bridge must, therefore, post- 
pone far more urgent improvements elsewhere, 
without advantage to London traffic or finance. 

“The L.C.C. differs from municipal authori- 
ties gonerally in that it is not a traffic authority. 
This responsibility is vested in the Ministry of 
Transport (with its Traffic Advisory Committee) 
and in the Metropolitan Police. Traffic considera- 
tions of such magnitude are involved, and the 
ultimate effects of destroying Waterloo Bridge 
will be so far-reaching, that we urge the neces- 
sity of immediate inquiry by the Goverament 
into the whole question of London communica- 
tions, with special relation to Thames Bridges. 
The L.C.C. not being the authority for Roads, 
Traffic, Police, or Waterway, and not having 
control over the City bridges, is not in a position 
to review the situation in a comprehensive 
manner. The crucial matter in our opinion is 
the necessity to save Waterloo Bridge, to avoid 
fresh congestion, and to devote available funds 
to pressing needs in other parts of London. 

“It is common knowledge that the First 
Commissioner of Works was prepared to conduct 
an inquiry into the stability of the bridge. 
Having asked for further investigations, my 
Conference was officially invited by the L.C.C, 
to indicate a suitable tribunal, and we suggested 
that the First Commissioner, as a Minister cf 
the Crown, and uncommitted on either side of 
the controversy, would be eminently fitted to 
establish a tribunal at once impartial and 
authoritative. To this proposal we received 
no reply. Nor, indsed, were our arguments, 
whether technical or based on the historic 
aspect of the case, rebutted. We feel that the 
country is being deprived of a precious, indeed, 
of a unique and irreplacsable asset. The 
importance of Waterloo eae na would fully 
justify the intervention of H.M. Office of Works, 
as London is lamentably poor in monuments 
of world-wide fame. . . . 

“We presume that the Office of Works does 
not consider this a case in which its intervention 
by means of a Preservation Order, under the 
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Ancient Monuments Act, could be properly 
invoked; and on the assumption that the 
Department has considered the case in all it 

bearings, we do not feel entitled to press th 

point. We beg leave, however, to urge that, 
apart from scheduling the bridge, the respons 

bility of H.M. Ministers cannot be disregarded, 
for direct public interests are closely concerned, 
while the general interest and credit of the 
nation are likewise at stake. We cannot afford 
to incur the charge of ignorance and vandalism 
brought against those who make no effort to 
preserve the surviving achievements of our 
national character and distinction.” 


Sir Reginald Blomfield has written to 7): 
Times as follows :— 

“It has been stated in the Press that I am 
one of the assessors in the competition for a new 
Waterloo Bridge. May I say that I have 
declined the invitation of the London County 
Council to act as an assessor. As I still think 
the existing bridge can and ought to be saved, 
I cannot assist in a competition which, if realised, 
involves the destruction of the bridge, so long 
as there is any chance of saving it. The case 
for saving it seems to me irresistible on every 
ground, and that is, I believe, the view of the 
majority of Englishmen. As has been pointed 
out elsewhere, future generations will forget all 
about the strike, but they will never forget or 
forgive the destruction of the finest national 
monumsnt this country possesses. It is surely 
not too late even at the eleventh hour for the 
London County Council to reconsider the 
position.” 


[The Conference of Societies urging the 
preservation of Waterloo Bridge desire to suggest 
to all architects that they would best help the 
efforts which are still being made to save 
Waterloo Bridge as it stands by refraining 
from publishing letters or drawings containirg 
idsas or suggestions for improvements ard 
alterations to the existing structure.] 





CORRESPONDENCE 


[While we are glad to publish letters on professions 
and other matters of interest to our readers, it must be 
understood that we do not necessarily endorac the remarks 
of correspondents, who will oblige us if they will express 
their views as briefly as possible.) 


Waterloo Bridge. 


Str,—Sir Reginald Blomfield’s refusal to 
associate himself with the jury of architects 
who are to be appointed assessors in the 
Waterloo Bridge competition is greatly to be 
admired, and it is to be hoped that his public- 
spirited example will be followed by those 
other members of the Royal Institute of British 
Architects who may be invited to acquiesce in 
this d»plorable and unnecessary vandalism. 

Waterloo Bridge is not merely a bridge, it is 
a memorial belonging to the whole of the 
British Empire, and of which the London County 
Council are trustees. It is more than a memo- 
rial—it is one of the too few examples of British 
architecture of which we may be justly proud. 
That we have any living architect capable of 
replacing it with a better—or even as good— 
a monument is more than doubtful, if the new 
Regent-street and the designs for the colossal 
Masonic Memorial (now on view at 9, Conduit- 
street) can be taken as a criterion. 

It is regrettable that Sir Edwin Lutyens 

found arguments for its demolition, and even 
worse that Parliament should condone the 
Soviet methods adopted by the L.C.C. in lightly 
over-ruling all technical, expert, academic, 
and world-wide opinion in favour of the reten- 
tion of the old bridge, without fully examining 
the whole question of London’s arterial trans- 
port. 
In spite of the supine attitude of those who» 
duty it is to interest themselves in the safeguari 
iag of our national architecture, let us hop: 
that the last word has not been said, and tht 
the authorities will be able to find a better out'c' 
for squandering the public’s millions. 


Rosert Cromie, F.R.1.B.A. 
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SHANNON ELECTRIC SCHEME 


By MANNING ROBERTSON. 


THERE can seldom have been undertakea an 
engineering venture comparable in scale to 
that on the Shannon that has caused so little 
public interest. All that appears to be gener- 
ally known is that there has been some kind 
of labour trouble. It may, therefore, be of 
interest, without trespassing much on techni- 
calities, to give a broad account of the scheme 
and of what is being done. 

The virtual absence of coal in Ireland has 
meant that she has stood still industrially in 
comparison with England. This has certainly 
lad its compensations, but the lack of cheap 
power has hampered every kind of develop- 
ment, and agriculture cannot exist in present- 
day competition without power and subsidiary 
industries. In making a survey of Ireland's 
internal possibilities we find three easily acces- 
sible sources of water power—-the Shannon, 
the Liffey, and the Frne in the north. These 
might have been developed as a linked-up 
series, using Only the more accessible power 
from the Shannon, or it was possible to con- 
centrate entirely en the Shannon and to use 
that to its fullest capacity. It is this alterna- 
tive that is adopted in the present scheme. 

Among the physical peculiarities that will 
help the efficiency of the scheme is the 
seasonal distribution of rainfall. Ireland is 
the only country in these latitudes from the 
Atlantic to the Pacific that has a higher rain- 
fall in winter than in summer. The figures 
are sufficiently remarkable to bear quetinz :— 


Seasonal Distribution of Rainfal] ir. percentage 
of the Annual Mean. 


Country. Wirte-, Sp-* ¢ Summe-, Au um 
“SORE. scisiatasses Zé 2 2¢ 27 
East England 23 19 28 30 
Central Germany 20 23 34 23 
Central Russia ... 16 22 37 25 
East Siberia ...... 9 12 58 2 | 


When one considers the increased demand 
for heat and light during tie winter this iactor 
is seen to be of immense importance The 
catchment area of the Shannon covers 4,016 
square miles, and the average annual rainfal] 
over this area amounts to 374 inches. This 
provides an average river flow of some 325 
cubic yards per second. 

In regard to the scheme itself, it was orizin- 
ally initiated by the Irish representative of 
Messrs. Siemens-Schuckert. This firm, after 
a thorough investigation, produced a report on 
“ The Electrification of the Irish Free State.’’ 
The report, which was concerned solely with 
the Shannon, was then submitted by the 
Government to a committee of four experts, 
one each from Stockholm and Oslo, and two 


from Ziirich, who commented upon, and 
amended, Messrs. Siemens-Schuckert’s pro- 
posals. These experts were admirably cautious 


in their statements. ‘‘ Ice does not form on 
the Shannon, according to the information of 
the experts’’ (our italics), but they were 
exceedingly thorough. The final contract in- 
cluded the experts’ modifications. 

The work is to be carried out in two distinct 
stages. The partial development scheme, to 
cost £5,209,000, coming first into operation in 
some three years’ time, after which the full 
scheme, to cost a further £1,979,000, will be 
put in hand. A glance at the sketch map will 
show what is proposed under the first stage. 
A weir is to be built about a mile above 
O’Briensbridge, to hold the water to the pre- 
sent level of Lough Derg; this will involve 
holding up thirty feet of water. The weir 
will, of course, be fitted with sluices capable 
of discharging the maximum flood water of the 
river, and a minimum of 13 cubic yards per 
second will be allowed to flow down the 
original river bed. The turbine head race will 
begin at this point, and will also be fitted with 
sluices. The water will then run down seven 
niles of head race canal, partiy excavated and 
partly embanked, 800 feet wide at the top, 
with a 100 ft. sole width; the depth of water 


in the full scheme to be 30 feet, running at the 
rate of five feet per second in the full develop- 
ment at peak load. The little river Black- 
water will run under the head race in a cir- 
cular conduit 20 ft. in diameter. The excava- 
tion of the head race alone will mean moving 
nearly seven million tons of earth, and it is 
this work and the site for the power house 
that has already been put in hand. 

The power house will be situated just above 
Ardnacrusha, and in the partial scheme the 
water will be carried, with a minimum fall! 
of 87 ft., in three pipes each 18 ft. 9 in. in 
diameter, into three turbines, each generativ; 
30,000 horse power, and suspended from the 
top. Spaces will be left for the addition of 
three more similar turbines under the full 
development (with room for a possible fourth) , 
when the volume of water passing through the 
six turbines will reach 660 cubic yards per 
second with the same minimum fall of 87 ft. 
On one side of the turbine house there will be 
fitted a ship hoist designed to take barges up 
to 150 tons, which will use the head race as 
a canal. It is not expected that the salmon 
will, to any great extent, use the tail race and 
the head race. Precautions will be taken to 
try and ensure that they will use the old 
river bed, and a fish ladder of the latest design 
will be built in the weir above O’Briensbridge. 
A great deal of attention has been given to the 
fishing problem, and, although it is believed 
that the fishing will by no means be destroyed, 
a scheme of compensation has nevertheless 
been arrived at. 
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After leaving the turbine house we find 
some 1} miles of tail race, and the Shannon 
is again reached at the spot where it becomes 
tidal at the bend one mile above Limerick. 
The river bed may have to be blasted between 
the mouth of the tail race and Limerick to pro- 
vide an unobstructed outlet for the water. 

The partial scheme will not affect the levels 
of the two upper lakes, and will periodically 
lower Lough Derg by two feet. In other 
words, the partial scheme will -utilise the 
actual flow of the river, with two feet of Lough 
Derg to act as storage. In the full scheme 
the storage capacity of all three lakes will be 
iminensely increased :— 

Cu. yds. water. 
Lough Allen raised by 9.66 ft. 


will store eee one ... 171,000,000 
Lough Rea raised by 3.92 ft. 

will store ss a ... 845,000,000 
Lough Derg raised by 6.92 ft. 

will store ies Be ... 687,000,000 


Giving a total storage of 1,103,000,000 





It need hardly be said that the raising of 
these great lakes without precautions would 
flood an enormous area of neighbouring land, 
and to avoid this there are, ali told, to be 
140 miles of embankments, 35 pumping 
stations, and 40 syphons. In this way it is 
suggested that 14,905 acres at present liable 
to flooding will be permanently protected. To 
the lay mind that unscientifically appreciates 
what Vitruvius describes as ‘‘ the meanderings 
of water "’ this may seem a little optimistic. 

Turning now to the output resulting from 
this interference with nature, we find three 
turbines generating 90,000 h.p. in the partial 
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scheme and six turbines generating 180,000 h.p. 
in the full scheme; running at an efficiency 
of from 84 to 87.5 per cent. they will produce 
153,000,000 kilowatt hours of electrical energy 
in a dry year in the partial development, rising 
ultimately to 280,000,000 kilowatt hours in a 
dry year for the full development. This 
energy, generated at 10,000 volts, will be car- 
ried at a pressure of 110,000 volts to main 
transformer stations at Dublin, Maryborough, 
and Cork, and from thence it will be trans- 
formed down to 38,000. From 38,000 it will 
again be stepped dewn to a network at 15,000 
and, finally, small distribution lines wiil be 
taken off, on three wires, at 550 volts, to the 
emaller villages and individual houses, so that 
a current of 225 volts will be available fer use 
in amall installations from two wires. Thus 
the whole of the Free State will be covered 
with a network for the distribution of energy 
—and a possible loop for Ulster in the dim 
future has evidently not been overlooked. 

The photograph illustrates one of the 
machines that are now carrying out the ex- 
cavation. They remind one of the prehistoric 
saurians encountered by Professor Challenger, 
sunning themselves or browsing languidly on 
clay and humus. Each of these prodigidus 
contrivances can eat 2,600 cubic yards in a 
ten-hour day, and the Shannon scheme is so 
much an affair of machines that only 2,500 
men are required to carry out the work. Most 
of the land dredgers are worked by Diesel 
engines, but some of the largest are to be 
electrically driven from a temporary power 
house containing nine Diesel engines and pro- 
ducing 5,000 horse power. 

Time alone can tell how far the scheme 
will prove an immediate success, but at least 
it is a bold venture on a big scale—a venture 
that, if coupled to a considered scheme of 
regional development, may well bring [Ireland 
to the forefront in the world of clean industry 
and organised agriculture. 





New Art Quarterly. 


Messrs. B. 'T. Batsford, Ltd., announce the 
forthcoming publication of a new quarterly 
art periodical entitled “ Old Master Drawings.” 
It is intended mainly for collectors and students, 
and, will embrace European art from the begin- 
ning,of the practice of drawing to the nineteenth 
century. The first number will appear about 
the end of June. The editor of the magazine 
is Dr. K. T. Parker, and Mr. Campbell Dodgson 
and, Professor A. M. Hind, of the British Museum, 
Mr. A. P. Oppé, and Mr. A. G. B. Russell 
will constitute an executive committee. 
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ST, PAUL’S BRIDGE 


In the course of a letter to the Times on the 
question of the proposed new St. Paul’s Bridge, 
Sir Banister Fletcher writes :— 

“Sir Henry Maybury’s report is contrary to 
the opinion of traffic and town-pianning experts, 
for it does not apply the principle of by-pass 
routes to the bridges of London and fails to 
realise that traffic should be deflected to ‘ by- 
pass’ bridges rather than attracted to a new 
central arterial bridge. The Report asserts 
without evidence that the proposed bridge 
would do much to release local traffic and relieve 
congestion east and west, but congestion is 
often due, not only to the quantity of traffic, 
but also to cross traffic which would occur at 
St. Paul’s. A ‘circus’ at St. Paul’s, to which 
Sir Henry vaguely refers, would add greatly 
to vibration. Sufficient weight has not been 
given to the deterioration of property which 
would be cccasioned by the viaducts and 
approaches, involving rateable value, hygienic 
conditions, and «sthetic considerations. Tram- 
ways also might be run, not only across the 
bridge but right across the City and past the 
Cathedral itself, for are we not threatened with 
tramways over the new Waterloo Bridge ? 

“The safety of St. Paul’s Cathedral, though 
outside the scope of the Report, is of paramount 
importance. It has been stated that all danger 
should be capable of prevention, but this is 
combated by opinions of eminent architects and 
engineers, includirg Mr. Macartney, the surveyor 
to the Cathedral fabric. While such grave doubt 
exists and professional opinions differ, no action 
involving the possibility of future danger to 
this national monument should be sanctioned. 
We ought to defend our Metropolitan Cathedral 
against further menace from lorries, tramways, 
omnibuses, vans, and other rumbling vehicles, 
for no one can calculate dynamically or with any 
certainty the effect of vibration on an edifice 
constantly subjected to it. A famous church 
tower at Toulouse has lately collapsed owing to 
the vibration of modern traffic of which the 
mediwval designer did not dream, any more 
than did Wren when he designed St. Paul's. 
The proposal to concentrate a traffic assault on 
St. Paul's must fill the citizen who cares for his 

Cathedral with consternation, which will be 
shared by all English-speaking people. What 
fate will the future hold for the Metropolitan 
centre of Christianity if a bridge, ironically 
bearing the name of St. Paul, is provided to act 
as a magnet of traffic threatening the stability 
of St. Paul’s Cathedral ? 

“For traffic congestion the bridge is not 
proved to be the proper remedy. Financially, 





Shannon 


Electric Scheme : 


Land dredgers excavating 


head race and power house. 





therefore, the expenditure is not proved to be 
a sound investment. For the Cathedral, the 
project is not proved to be a safe undertaking, 
and I submit that on no grounds has the necessity 
for this bridge been proved beyond dispute, and 
the Royal Fine Arts Commission has definitely 
pronounced against it.” 

Sir Banister concludes by hoping that the 
Government may appoint a Commission to deal 
with the general question of Lordon bridges. 

The report from the Bridge House Estates 
Committee recommending the immediate be- 
ginning of the building of St. Paul’s Bridge, 
states that in November, 1922, the committee 
recommended the building of the bridge. On 
that occasion the Court referred the matter 
back for various conferences, and a letter of 
the Ministry of Transport was read, stating 
that the Government regarded the construction 
of the bridge as an important work of public 
utility, and offering to contribute one-third of 
the cost (not exceeding £600,000) of acquiring 
property on the east side of St. Paul’s Church. 
yard on the northern approach to the bridge. 
This offer was subsequently withdrawn, but 
afterwards was renewed and enlarged. 

Designs for the architectural treatment of 
the new bridge were invited by open competi- 
tion, and Sir William Emerson, P.P.R.I.B.A., 
the assessor, awarded first premium to the de- 
sign sent in by Sir G. Washington Brown, 
R.S.A., now President of the Royal Scottish 
Academy. The second premium was awarded 
to the design sent in by Mr. Charles Barry, 
F.R.I.B.A. There were certain prominent 
features in Mr. Barry's design which the com- 
mittee thought, with Sir William Emerson's 
approval, might be incorporated in the final 
design for the bridge. They therefore asked 
Sir G. Washington Brown and Mr. Barry to 
confer together with a view to the salient 
features of the two designs being associated in 
one. The two gentlemen conferred together, 
and the design as now approved by the com- 
mittee is the one prepared by them. In 
February, 1923, the Minister of Transport ar- 
ranged a conference, in which representatives 

of the committee, the Improvements and 
Finance Committee, the Londou County 
Council, the Southwark Borough Council. the 
Finsbury Borough Council, and the Holborn 
Borough Council met. A small committee was 
appointed further to discuss the project. 

The final conference took place on Januarv 9, 
1924. Colonel Moore Brabazon, M.P., the Par- 
liamentary Secretary to the Ministry of Trans- 
port, presided, and a letter from the Ministry 
of Transport, dated February 29, 1924, re- 
ferring to the conference, stated that the 
Minister would be prepared to make the follow- 
ing grants :—‘* (1) A contribution towards the 
street improvements necessary on the nearer 
approaches on the north side of the river to an 
amount equal to one-third of the total cost not 
exceeding £600,000, which he understands is 
the present estimate. It will be observed that 
this is a renewal of an offer made by the 
Minister in November, 1922. (2) A contribu- 
tion towards the cost of the more distant ap- 
proaches of the bridge (as and when the works 
are carried out) to an amount equal to one- 
third of the total cost, not exceeding 
£2,000,000, which is quoted as the present 
estimate.’’ 

Cathedral Foundations. 


The report procceds to deal with the objec- 
tions raised by the Royal Institute of British 
Architects, the Town-Planning Institute, the 
London Society, and the Architecture Club, 
who sent a deputation to the Ministry of Trans- 
port. The Minister informed the deputation 
that the Ministry had agreed to make a contri- 
bution towards the cost of constructing t)e 
approaches, and, further, that the Ministry 
and its advisers were all in favour of tle 
bridge. 

Two main objections to the new bridze. 
states the report, are (i) excavations in t/e 
vicinity of the Cathedral foundations would 
endanger the fabric; (ii) the effect of vibra- 
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tions from passing traffic on the structure of 
the Cathedral. On the subject of excavations 
in the neighbourhood of St. Paul’s the report 
of Mr. Mott, that excavations will not be 
necessary, but, on the contrary, existing 
cellars must be filled in, is quoted. After 
detailing the main facts, Mr. Mott said :— 
‘These facts should be conclusive evidence 
to any fair-minded person that there is no 
danger whatever to St. Paul’s Cathedral by 
the construction of St. Paul’s Bridge; and 
this was recognised by the engineers who 
advised the Dean and Chapter when Pazrlia- 
ment sanctioned the construction of the 
bridge; and they recommended the acceptance 
by the Dean and Chapter of a protective clause, 
which was agreed and scheduled to the Act 
which is still in force. As regards the question 
of vibration owing to extra traffic north and 
south, when Old Change is widened, as pro- 
posed, and a wide footpath constructed at the 
east end of the Cathedral, the heavy traffic will 
be further from the Cathedral than it is at 
present. All the north and south traffic is even 
now nearly twice as far from the main columns 
supporting the dome as the traffic running 
east and west.”’ 

In May, 1913, the then Home Secretary re- 
quested the National Physical Laboratory to 
make experiments to measure vibrations at St. 
Paul’s Cathedral and report thereon. An 
Advisory Committee reported to the Executive 
Committee of the Laboratory that, in their 
opinion, the small vibrations which the experi- 
ments showed to exist were in no way injurious 
to the structure of the Cathedral. Mr. Arnulph 
Mallock, in July, 1924, reported the results of 
further experiments, which confirmed the view 
already taken by the National Physical 
Laboratory. 

The report proceeds :—‘‘ Our sub-committee, 
on April 2, 1924, conferred with representatives 
of the London County Council, when the pro- 
posed bridge and its approaches and the offer 
of the Ministry of Transport were discussed. 
The representatives of the L.C.C. pointed out 
that they had very large commitments to con- 
sider, and that in view of the unforeseen and 
pressing emergency that had arisen in connec- 
tion with Waterloo Bridge, they could not 
consider the St. Paul's Bridge scheme until 
the Corporation had themselves determined 
whether they would proceed with it or not. 
On May 9, 1924, your committee conferred 
with the Improvements and Finance Com- 
mittee of the Public Health Department, who 
afterwards acquainted us by resolution that 
in the event of the construction of St. Paul's 
Bridge being proceeded with, they are prepared 
to recommend the Court to contribute one-third 
of the net cost of widening St. Paul’s Church- 
yard by Old Change and Aldersgate-street to 
the City boundary—the expenditure to be 
spread over a term of years as and when re- 
quired. Your committee are of opinion that 
the traffic congestion in the City which justified 
Parliament authorising the construction of the 
bridge in 1911 is at least twice as great as it 
was then. 

“The proposal has been approved by three 
successive Ministers of Transport and their 
expert advisers, by the London and Home 
Counties Traffic Advisory Committee, and by 
the City and Metropolitan Police, who have 
to control and regulate traffic. It is opposed 
by certain societies and individuals without 
the practical knowledge and experience of those 
who support it. Whilst the scheme will afford 
a new north and south route, your committee 
are of opinion that City traffic conditions 
to-day (quite apart from future developments) 
more than justify the provision of an alterna- 
tive route for its cross-river traffic.’’ It is 
then mentioned that the scheme has the sup- 
port of Sir Henry Maybury, Minister of 
Transport. 


Traffic Congestion. 


'n an appendix the committee deal with the 
questions of the use made of Southwark 
Bridge, the St. Paul’s Cathedral foundations, 
and the architectural treatment of the proposed 
St. Paul's Bridge. Dealing with Southwark 
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Bridge, they say that owing to there being no 
northern approach it is only of importance 
locally, and is no solution of the problem of 
relieving main line traffic congestion. Critics 
of the St. Paul’s Bridge condemned it because 
it crossed the east and west traffic in two 
places 160 yards apart and advocated the 
greater use of Southwark Bridge. ‘‘ It is diffi- 
cult,’’ say the committee, ‘‘ to follow their 
reasoning, as the traffic from Southwark 
Bridge comes out in a congested area of the 
Mansion House Station,’’ crossing four lines 
of east and west traffic, and joining a fifth east 
and west line in Gresham-street. The com- 
mittee had arrived at the conclusion ‘‘ that if 
a long view is to be taken of the possible 
means of City traffic, the only means of alle- 
viating congestion is by the provision of an 
alternative route,’’ and it was after consulting 
the police authorities that they recommended 
the construction. 

With regard to the Cathedral foundations 
the committee say:—‘‘ When the Bridges 
Bill, 1911, was before the House of Commons 
Committee, the question of the safety of the 
Cathedral arose through the proposal to con- 
struct a tram subway under the road on the 
east side of the Cathedral. No suggestion was 
made that the construction of the bridge itself 
was a source of danger; but the proposal was 
abandoned. The Dean and Chapter petitioned 
against the Bill, but did not appear, as a clause 
protecting their interests was inserted in the 
Bill. From the evidence submitted to the Par- 
liamentary Committee, it appeared that the 
ground on which the eastern portion of the 
Cathedral stands is excellent, but the danger 
area is on the south and south-west. A report 
of Mr. A. J. Barry, the engineer to the Dean 
and Chapter, was submitted to the committee, 
on the subject of the proposed subway above 
referred to, in which the protective clauses 
were accepted, and stating that any proposal 
that would involve the excavation of the sub- 
soil nearer to the Cathedral (on the east side) 
than as shown on the plan would be objected 
to, and that any subway as near the Cathedral 
on the south side would be entirely unper- 
missible. Previous to the submission of this 
report, Mr. Basil Mott, C.B., the engineer 
acting for the Corporation, met Mr. Barry 
several times; trial holes were put down, and 
a part of the eastern foundations happening to 
be exposed an examination had been made, 
when it was ascertained that the building at 
that end stood on a very fine foundation. 
Settlement took place from the very early days 
of the Cathedral’s construction; this occurred 
on the south side under the dome and towards 
the west."’ 


EDWIN AUSTIN ABBEY 
MEMORIAL SCHOLARSHIPS 
FOR MURAL PAINTING 


THE Council of these scholarships (Lord 
Northbourne (Chairman), Mr. F. V. Burridge, 
Mrs. E. A. Abbey, and Professor E. W. Tristram, 
F.8.A.) offer for competition:—Iwo Minor 
Scholarships of £125 a year each and one Major 
Scholarship of £250 a year. These are awarded 
in the first instance for one year, and are there- 
after renewable for two further periods of one 
year each. The competitions will be open to 
men and women who are either British subjects 
or citizens of the United States of America. 
Candidates for the Minor Scholarships must not 
be over 25 years of age on December 31 pre- 
ceding the competition, and for the Major 
Scholarship not over 27 years of age on 
December 31 preceding the competition. The 
holder of a scholarship will be required to 
devote himself particularly to the study of mural 
decoration and its relation to architectural 
conditions. The holder of a Minor Scholarship 
will be expected to study upon the lines broadly 
indicated in the list of works to be submitted 
for the Major Scholarship. The holder of a 
Major Scholarship will be required to spend 
most of the time covered by the Scholarship in 
Italy, and to study the art of mural painting 
in accordance with a specified course laid down 
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by the Council. One who holds, or has held, 
a Minor Scholarship may not again be a com- 
petitor for a Minor Scholarship, nor may one 
who holds or has held a Major Scholarship 
again be a competitor for any of these scholar- 
ships. The tenure of the Minor Scholarships 
will commence on September 1, and the tenure 
of the Major Scholarship on April 1. Payment 
in regard to the respective scholarships will be 
made on those dates, and thenceforward 
quarterly. 

The candidate for a Minor Scholarship must 
make application upon a form which can be 
obtained from The Secretary, The Edwin Austin 
Abbey Memorial Scholarships, Chelsea Lodge, 
42, Tite-street, London, 8.W.3. The com- 
pleted form must be returned so as to be received 
not later than May 1, 1927. The works which 
have to be submitted must be dispatched, 
carriage paid, so as to be received not later 
than July 1 at the address which will be 
indicated by the Secretary. : 

The candidate must submit the following 
completed works :—I. Six drawings of the 
living nude. II. Three drawings of the head 
from life. III. A set of studies of drapery. 
IV. A copy, in any medium, of a painting by 
an Italian Master, such as: (1) The Creation of 
Adam (Michael elo, Sistine Chapel) ; (2) The 
Entombment (Michael Angelo, National 
Gallery); (3) Mars and Venus (Botticelli, 
National Gallery); (4) A portion of one of the 
long panels by Piero della Francesca, at Arezzo. 
V. A set of studies, upon not less than three 
“ Imperial” sheets, showing the application of 
perspective to pictorial composition. These 
must show the candidate's grasp of the scientific 
aspect of the subject. VI. A painting in oil 
of a head from life, on a canvas not less than 
24 in. by 20 in. VII. A set of scale designs, 
covering not less than three “ Imperial ’’ sheets, 
for the decorative treatment of the interiors of 
public buildings. VIII. A complete portion of 
one of the designs in subject VII, full size, 
together with the cartoon used in its execution. 

The holder of a Minor Scholarship will follow 
a course of study, in London, and in accordance 
with the advice of the Council. 

The candidate for a Major Scholarship must 
make application upon a form which can be 
obtained from the Secretary, and which, when 
completed, must be returned so as to be received 
not later than December 14. The works which 
have to be submitted must be dispatched, 
carriage paid, so as to be received not later than 
February 15, at the address which will be 
indicated by the Secretary. 

The following works must be submitted :— 
I. Six sets of architectural studies showing that 
the candidate has studied the conditions and 
features of the architecture of the great periods 
—Classic, Byzantine, Romanesque, Gothic and 
Renaissance. II. A set of three sheets of studies 
to scale of schemes of decoration, from Italian 
examples, such as the models in the Victoria 
and Albert Museum, of the Upper Church at 
Assisi by Giotto, the Chancel of 8. Francesco 
at Arezzo by Piero della Francesca, the Apparta- 
mento Borgia inthe Vatican by Pinturicchio, 
and the Camera della Segnatura in the Vatican 
by Raphael. III. Sketch designs for decorative 
schemes, on two scheets. IV. A complete 
scheme for the decoration of an os a. 
ing, or part of a building (such as a Church, a 
ot all, a Theatre, a School, a Private 
House) shown in the following works :—{1) A 
drawing, or drawings, one half-inch to the 
foot of the entire architectural setting with the 
proposed decoration indicated. (2) A scale 
drawing of one of the designs, 14 in. to the ft., 
in colour. (3) Part of the design (2) completed, 
scale 3 in. to 1 ft. (4) The cartoon, or cartoons, 
necessary for the completion of the decoration 
with a set of studies made in preparation. 
V. Two sheets of drawings of the living nude. 
VI. One painting in oil, of the nude, at least 
30 in. high, and one painting in oil, life size, 
of the head from life, the canvas not less than 
24 in. by 20 in. VII. A written essay upon a 
specified subject. VIII. A copy of a painting 
by an Italian Master. 

The subject of the written essay for the 
competition in February, 1927, will be Sandro 
Botticelli. 
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SOCIETIES AND INSTITUTIONS 


ARCHITECTS’ CERTIFICATES. 

A LECTURE on “The Law relating to an 
Architect’s Certificate’’ was delivered by 
Mr. A. E. Sockett, Barrister-at-Law and Senior 
Lecturer to the Faculty of Architects and 
Surveyors, on Monday evening, May 31, in 
London. The lecturer said that before it was 
possible to understand the legal effect of an 
architect's certificate it was necessary to know 
what was meant by the legal relationship of 
an architect. An architect occupied three 
different kinds of legal positions—tirstly, that 
of an independent contractor; secondly, that 
of an agent of the building owner ; and, thirdly, 
that of an independent arbiter in a quasi- 
judicial position. Where an architect was an 
independent contractor it meant that a building 
owner had only invited him to prepare drawings 
or specifications in connection with a con- 
templated piece of work. In such a case he 
was in the same independent position as any 
professional man or commercial dealer who 
undertook to perform a service or supply goods 
to a client. There was merely a sale of goods, 
and no relationship of agent or servant. 

The position was different if an architect was 
employed for a period of time or during the 
continuance of a piece of work to supervise the 
execution of the building plan prepared or not 
by himself. Here the architect was an agent 
of the building owner, and as such agent he 
was the owner's subordinate and owed him the 
fidelity of a servant. The owner was responsible 
for acts done by the architect in the course of 
his duty as an agent, and could dismiss him 
for misconduct, wilful disobedience to instruc- 
tions, and gross neglect of duty. 

An architect was an independent arbiter in 
a quasi-judicial position when he was required 
by the builder, in the course of the erection of 
a building, to give a certificate that certain 
work provided for by the contract had been 
duly performed. Here the architect was an 
arbitrator between building owner and builder ; 
he was independent of both in so far as he was 
exercising this function; and must act with 
absolute impartiality, like a judge, in the 
interests of both parties equally, not with any 
special regard to his employer's interests. This 
position on the part of an architect might be 
specially provided for in the building contract 
or might be allotted to him afterwards by 
special arrangement between builder and owner ; 
but in either case it amounted to a submission 
to arbitration within the meaning of the Arbitra- 
tion Act, 1889, and conferred on the architect 
all the authority of a statutory arbitrator. 
Hence the employer could not dismiss him 
while acting as arbitrator or valuer, for this 
submission to arbitration (subject to the provi- 
sions of the Arbitration Act, 1889) was irre- 
vocable without the mutual consent of the 
parties to the submission. Indeed, an architect 
might cease to be the owner’s agent and yet 
continue in his status of arbitrator or valuer. 

‘he lecturer then pointed out that an architect 
at the date when he was called upon to give 
a certificate was frequently in a very delicate 
position. On the one hand, unless his work as 
agent had terminated he was still the building 
owner’s employee and adviser. On the other 
hand, he was, for the purposes of the question 
arising under the request for a certificate, an 
independent and impartial judge, who must 
forget for the moment his relationship to the 
owner and do his duty faithfully as between 
owner and contractor. He must act with all 
diligence and proper skill in deciding the values 
which appeared in his certificate. If he acted 
bona fide and without negligence, he was under 
no liability to either party for his certificate, 
but if he acted negligently, so that the owner 
was prejudiced and had to pay more than other- 
wise would have been the case, then the owner 
could take proceedings against the architect to 
recover damages for negligence. This was 
because a certificate, although final and conclu- 
sive (in the absence of fraud or collusion) as 
between owner and contractor was not conclu- 
sive as between the owner and his agent, the 
architect 


Architects’ certificates were of two kinds: 
(1) Those which were final and conclusive, and 
(2) those which were interim and non-con- 
clusive. The first kind consisted of (a) certifi- 
cates for additions or deductions arising from 
extra work or omissions, as the case might be, 
varying the instructions given in the specifica- 
tions; (6) certificates for the retention ‘of 
moneys received or advanced ; and (c) certifi- 
cates of final satisfaction, completion, and 
payment. The second kind consisted of all 
ordinary certificates for payment on account 
during the progress of the work. It was 
obvious, said the lecturer, that the architect 
was in a much more difficult and delicate posi- 
tion as regards interim certificates, for as a rule 
final certificates were given after completion 
of duties in connection with the supervision of 
works, so that the dual capacity of employer's 
agent and independent arbitrator had practically 
ceased to exist. He was merely an independent 
arbitrator, and fidelity to the employer, whose 
agent he was, having ceased, he could perhaps 
be regarded as more impartial. 

The building contract should always be looked 
at, because a certificate would be ultra vires 
and of no effect if it was given beyond the 
instructions properly vested in the architect. An 
interim or non-conclusive certificate was usually 
given for the purpose of financing the contractor 
and thus facilitating the progress of the building 
operat‘ons by ensuring regular payment of 
bricklayers. Such certificates were only “ ap- 
proximate.’ ‘The lecturer then read the judg- 
ment of Lord Cairns in the leading case of 
Tharsis Sulphur and Copper Co. v. McElroy, 
decided in 1878, as follows: “*. . . Interim certi- 
ficates I look upon as simply a statement of a 
matter of fact, namely, what was the weight 
and what was the contract price of the materials 
actually delivered from time to time upon the 
ground; and the payments made under those 
certificates were altogether provisional and sub- 
ject to adjustment or to re-adjustment at the 
end of the contract... .” 

Mr. Lewis, of Manchester, proposed a hearty 
vote of thanks to the lecturer, which was 
carried. The lecturer briefly replied. 


[Mr. Sockett writes to inform us that he is no 
longer attached to the Incorporated'Association 
of Architects and Surveyors. Anew “ Faculty 
of Architects and Surveyors ’’ has been founded 
by Mr. David W. Caddick and himself on lines 
approved by Mr. Sockett’s late father,“who was 
one of the founders of the Incorporated Associa- 
tion. 

In this connection, we are informed by Mr. 
Walter Kirk, Secretary, that the Incorporated 
Association of Architects and Surveyors has 
established headquarters at 15, Bedford-street, 
Strand, London, W.C. 2, and is not connected 
in any way with the newly promoted Faculty of 
Architects and Surveyors or the London College 
of Incorporated Estate Practitioners. 


BRISTOL SURVEYORS’ INSTITUTION. 


The annual general meeting of the Bristol 
District branch of the Surveyors’ Institution, 
which embraces Gloucestershire, Bath, Somerset, 
and North Wilts, was held at the Royal Hotel, 
Bristol, recently, under the presidency of Mr. 
H. B. Napier, the branch chairman. The 
company present included Mr. J. D. Wallis, 
CBE. President of the Institution; Messrs. 
C. H. Smith and A. C. Williams, past chairman ; 
and Mr. C. H. Pritchard, B.Sc., hon. secretary. 

The annual report was presented by the 
secretary, who referred to the various activities 
of the branch during the past year. The 
membership at present consists of 59 Fellows, 
82 Professional Associates, 20 Probationers, 13 
Students, a total of 174. 

The following officers were elected for the 
ensuing year :—Chairman, Captain C. W. Jones, 
Gloucester; Vice-Chairman, Mr. W. J. P. 
Taylor, Bristol. 

The President said he thought that although 
for thirty odd years they had in that profession 
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allowed the right to call members Chartered 
Surveyors to remain in abeyance, it would be 
well if it were now generally adopted. The 
registration of surveyors generally had not 
proved an easy matter owing to the multi- 
plicity of those who claimed to be such, but the 
term Chartered Surveyor, he thought, conveyed 
its own particular meaning. The movement for 
giving them a clearly-defined public position 
would be strengthened if firms of surveyors made 
it a point to accept as partners only those 
who were members of the Surveyors’ Insti- 
tution. 


INSTITUTION OF CIVIL ENGINEERS. 


The Council of the Institution of Civil Engi- 
neers have jrecently made the following 
awards in respect of papers read and discussed 
at the ordinary meetings during the session 
1925-1926 : 

A Telford Gold Medal to Mr. O. L. Prowde, 
B.A., M.Inst.C.E. (Makwar, Sudan). 

A Watt Gold Medal to Mr. H. R. Lupton, 
M.A., Assoc.M.Inst.C.E. (Leeds). 

Telford Premiums to Messrs. A. 8. Angwin, 
D.8.0., M.C., B.Sc. (Eng.), Assoc.M.Inst.C.E., 
and TT. Walmsley, B.Se. (Eng.), Assoc.- 
M.Inst.C.E. (London); V. Bayley, C.L.E., 
M.Inst.C.E. (London); C. F. Bengough, 
M.Inst.C.E. (Tewkesbury); A. Honeysett, 
Assoc.M.Inst.C.E. (London); J. N. Reeson, 
M.Inst.C.E. (Melbourne, Victoria); and H. A. 
Reed, M.Inst.C.E. (Manchester). 

A Crampton Prize to Colonel G. R. Hearn, 
C.1LE., D.8.0., R.E., Assoc.Inst.C.E. (Calcutta). 

The Council have also awarded the Coopers 
Hill War Memorial Prize for 1925 (consisting of 
a bronze medal, parchment certificate, and 
a sum of money) to Mr. E. L. Everatt, Assoc. 
M.Inst.C.E. (Bombay). This prize was founded 
by the Coopers Hill Society in memory of 
Coopers Hill men who lost their lives in the War. 


THE ARCHITECTURAL ASSOCIATION. 


Summer Visits: Owing to the restricted 
railway services no arrangements are at present 
being made for the usual summer Visits. 

Annual Excursion—The annual excursion 
for 1926 will be to Normandy, and will take 
place during the last two weeks in September. 
Full particulars will be announced later. 


INSTITUTION OF FUEL ECONOMY 
ENGINEERS. 


Plans are now in hand for organising the 
autumn session of this Institution. The Secre- 
tary will be pleased to receive suggestions on 
any points which would add to the completeness 
of such a programme. Communications should 
be addressed to Mr. H. L. Pirie, The Institution 
of Fuel Economy Engineers, 26, Victoria- 
street, London, 8.W.1. 





MEETINGS 


Fripay, June 1l. 


Royal Sanitary Institute—Mr. A. J. Martin 
on “Water Supply, Sources of Supply and 
Distribution.” At 90, Buckingham Palace- 
road, 8.W.1. 6 p.m. 


Monpay, June 14. 

Royal Institute of British Architects——Genera) 
Business Meeting. Election of Members. At 
8 p.m. 

Royal Sanitary Institute—Mr. J. H. Clarke 
on “Museum Demonstration—Heating and 
Ventilation.”” At 90, Buckingham Palace-road, 
S.W.1. 6 p.m. . ay. es 


Fripay, June 18. 

Royal Sanitary Institute —Mr. A. J. Martin on 
“Sewerage.”” At 90, Buckingham Palace-road, 
8.W.1. 6 p.m. 

Town Planning Institute-—Annual Genera) 


Meeting. At 92, Victoria-street, s.W.1. 
5.30 p.m. 
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[LLUSTRATIONS. 
The Chapel, ‘‘ Ballards,’’ Addington. 

The School Chapel at ‘‘ Ballards "’ is built 
in a late Georgian manner to harmonise with 
the rest of the building, and of a size sufficient 
to obtain accommodation for 250 boys, which is 
the ultimate size the school is expected to grow 
to. The interior is finished with a plaster 
barrel ceiling of a special acoustic plaster, 
and plastered walls down to within about 12 ft. 
of the floor, divided into panels suitable for 
future mural paintings. The whole of the 
lower portion of the walls is panelled in oak; 
and the seating and floor also are in oak. The 
chancel is divided from the nave by a screen, 
between the pillars of which are the pulpit and 
lectern raised above the nave floor somewhat 
in the manner of the early Italian churches. 
The tower and spire was erected at the en- 
trance to the new chapel to commemorate the 
services of Lord Hollenden over a period of 50 
years. The tower is built in red brick to har- 
monise with the remainder of the building, 
and the spire in stone surmounted by a gilded 
weather vane in the form of the school crest. 
This vane is 100 ft. from the ground. The 
lowest stage forms the entrance to the chapel ; 
above this 1s the organ chamber; above, again, 
the clock, one of Messrs. Gillett & Johnston's 
latest products; and in the spire are the bells, 
which play the Westminster chimes. On a clear 
day this tower, standing as it does on high 
ground, can be seen for miles, and forms a 
new landmark in the Croydon district. 

Mr. E. H. Smith, of Croydon, was the general 
contractor, who also executed the seating, 
porch under organ, organ case, altar table, 
reredos screen and communion rail panelling, 
pulpit and lectern, and following is a list of the 
sub-contractors :—Steelwork, Messrs. Redpath, 
Brown & Co., Ltd.; metal windows, Henry 
Hope & Sons, Ltd.; fibrous plaster, canopies, 
etc., E. J. & A. T. Bradford ; acoustic plaster- 
ing, May Construction Company, Ltd.; carv- 
ing (stone and wood), Mr. E. 8. Frith; 
carving (inscriptions), Mr. Eric Gill; iron 
staircase, Haywards Ltd. ; electric light wiring, 
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V. G. Middleton & Co., Ltd.; electric light 
pendants, Bainbridge Reynolds, Ltd.; rubber 
flooring in chancel, Leyland & Birmingham 
Rubber Co., Ltd. ; heating, J. Jeffreys & Co., 
Litd.; clock and bells, Gillett & Johnston; 
lightning conductors, Dixon & Corbett ; reading 
desks and altar frontal, J. Wippell & Co., 
Ltd. ; guard rails to altar steps, David Rowell 
& Co., Ltd.; weather vane, Bainbridge Rey- 
nolds, Ltd. 
Sir Aston Webb & Son are the architects. 


A Street Frontage. 


This design for a London street frontage is 
by Mr. H. Austen Hall, F.R.I.B.A., the 
drawing being on exhibition at this year’s 
Royal Academy. 


Transport House, Smith Square. 

The sketch reproduced in this issue shows 
the present building fronting the Square, to- 
gether with the extension which Messrs. Culpin 
& Bowers are to carry out next to Dean Brad- 
ley-street The architects point out that the 
sketch is a rough one intended for newspaper 
reproduction. 

Design for a Building in Piccadilly. 

The original drawing from which our repro- 
duction is made is inciuded in this year’s R.A. 
Exhibition. Messrs. W. Campbell Jones & 
Alec Smithers are the architects. 


House at Elstree, Herts. 

This house has been designed for Mrs. 
Brampton. The upper floor is tile hung, while 
the ground floor is rendered with colour- 
washed cement, relieved by a judicious use of 
half-timber work, mottled Dorking stocks being 
used for the plinth and stacks. The half- 
timber work and beams carrying the first floor 
consist of teak ship’s timbers, selected from 
Messrs. Castle & Co.'s ship-breaking yard. 
The builders are Messrs. Cropley Bros., Ltd., 
of Imperial Works, Epsom. Central heating 
is being carried out by Messrs. Haywards Ltd., 
Iondon. The metal casements are Crittall’s. 
Sanitary fittings are being supplied by Messrs. 
John Barker & Co., High-street, Kensington. 
Wall and floor tiling in kitchen, etc., and bath- 
rooms is being executed by Messrs. F. & E. 
Eastman, of London, and wood block flooring 
by Messrs. Stevens & Adams Ltd., of Wands- 
worth. The internal doors are by Messrs. Dry- 
tone, Ltd., London, and stained by their patent 
process. 

The architect is Mr. G. L. Desmond Hall, 
A.R.T.B.A. 


House at Purley. 

This house, designed for Mrs. Gordon 
Michie, has been planned to provide two main 
reception rooms with good aspects and kitchen 
and domestic arrangements on the most 
modern principles to reduce domestic staff. 
The bedroom plan follows the American idea 
of providing bathroom suites, of which there 
are two. Seven bedrooms are provided, five 
on the first floor. The general treatment fol- 
lows the Queen Anne manner, and special 
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care has been taken to obtain brick colours 
of pleasing character. These were procured 
from Luton. A special feature is the windows, 
which have been designed to give the formal 
effect of sashes, while in practice they operate 
as casements. The site is an ideal one and is 
situated in the estate containing the well- 
known Rose Walk. The main contractors were 
Messrs. R. Mansell, Ltd., of Croydon. 

Mr. W. Braxton Sinclair, F.R.I.B.A., was 
the architect. 

Chingford Town Offices. 

We illustrate this week the winning design 
in this competition, by Messrs. Lassetter & 
Ellis. The main building is planned well 
back from the main road to keep the offices 
free from the noise of passing traffic. The 
entrance to the Council yard on the north side 
of the building was a condition of the com- 
petition. Quite simple planning is adopted. 
The various types of offices have been grouped 
together in suites. The main staircase, which 
gives access to the Council Chamber, has been 
given due importance in the scheme. 

The Council Chamber would be panelled to 
its full height, the ceiling over being seg- 
mental. The front elevation is simply treated, 
the intention being to use 2-in. bricks with 
little stonework. 


Topsham Public Hall. 

This design, by Messrs. H. B. Rowe, 
A.RT.B.A., & P. G. Russell, of Newport, 
Mon., was placed third in the recent competi- 
tion. The winning design was illustrated in 
cur issue for April 23. In the design now 
given special attention has been paid to 
simple planning and economical construction. 
The main entrance is provided from Fore- 
street, and a side way 7 ft. 6 in. wide, leading 
to the loggia at the rear of the building and 
to the caretaker’s quarters, has been provided 
within a frontage of 48 ft. In the vestibule is 
the pay box, which is so placed that the 
cashier has supervision over the entire en- 
trance. Cloak rooms with lavatories are pro- 
vided for both sexes, leading from the entrance 
hall. The staircase leading to the Council 
Chamber and the occasional room to be used 
by the cinematograph operator also leads 
from the entrance hall, so that on Council 
days the main hall and the back portion may 
be kept separate if desired. The lighting of 
the entrance hall is by glazed screens, with 
glazing over the walls at door head height ot 
the cloak rooms. 

The materials generally suggested are com- 
mon local approved bricks forming an 11 in. 
hollow wall with the external face roughcasted. 
From the ground to cill level round the build- 
ing would be approved local facing bricks. The 
pillars comprising the loggia would be treated 
similarly. The roofs would be covered with 
tiles or Delabole slates. The main entrance 
door would be glazed, and the external sur- 
round and cornice over would be carried out in 
Portland stone. The cost (92,664 cubic feet at 
11d.) is estimated at £4,246, including 
lighting, heating, etc. 
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Plans of Malden Golf Club House. 


Messrs. Harotp Barey & GuitFrorp Duptey, Architects. 


[Note-—A perspective view of the Club House was given in our issue for May 28.] 
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Transport House, Smith-square, Westminster. 


Messrs. Cutprxn & Bowers, Architects. 
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ROYAL ACADEMY EXHIBITION, 18926 


A STREET FRONT 


Mr. H. AUSTEN HALL, F.R.1.B 





2, JUNE 11, 1926. 
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THE RUSSELL SCHOOL, BALLARDS, ADDINGTON, SURREY: INTERIOR OF CHAPEL, 
SiR ASTON Wess, P.P.R.A., AND MR. MAuRice E. Wess, F.R.I.B.A., ARCHITECTS. 


ROYAL ACADEMY EXHIBITION, 
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Chingford Town Offices Competition: Winning Design. 


Messrs. Lassetrer & Exuis, Architects. 
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Chingford Town Offices Competition: Winning Design. 


Messrs. LassetteR & Ex.is, Architects. 
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Topsham Public Hall Competition : Third Premiated Design. 


Messrs. H. B, Rowe, A.R.1.B.A., anv P, G. Rossex, Architects. 
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INCORPORATION OF SCOTTISH ARCHITECTS 


CONVENTION AT PERTH. 


THE tenth annual convention of the Incor- 
poration of Architects in Scotland opened in 
the Council Chambers, Perth, on Friday after- 
noon last, when about one hundred delegates 
were accorded a civic welcome. 

Lord Provost Dempster, who was supported 
by Bailies P. Baxter and J. K. Taylor and Mr. 
Robert Adam, the Town Clerk, said that it 
gave him the greatest pleasure to extend to 
the delegates a most hearty welecme to the City 
of Perth. From the business point of view, he 
hoped that their meeting would be successful, 
and there were many points of interest in and 
around the city which would make their visit 
an enjoyable one. Unfortunately, in Perth, as 
in many other places, they suffered from the 
acts of the past in not preserving many points 
of interest which might be said to record the 
history of the city. Perth was a very old city, 
with the closest relation with the history of 
their country, and it was a matter of regret 
that they had not something more to show as 
landmarks in that history. The delegates 
would, perhaps, be interested in the develop- 
ment that was shown in St. John’s Church, the 
best monument they had to the past. 

In acknowledging, Mr. John Keppie, 
F.R.LB.A., Glasgow, said that they were 
perhaps more than usually interested in the 
development of ancient cities. Perth certainly 
had an excellent record, and to architects it 
was a great grief that some of the interesting 
things in it had to be, or at least were, done 
away with. Of course, interesting places 
there still were, such as ecclesiastical and other 
buildings, and the general impression of his 
colleagues and himself was that Perth was a very 
fair city. It had many qualities, a lovely 
situation, and buildings of a very high standard. 

Mr. Keppie presided at the business meeting 
which followed. 

Mr. W. Glassford Walker, C.A., Edinburgh, 
the secretary and treasurer, submitted the 
annual report of the President and Council, 
which showed that the total membership was 
now approximately 600, the following elections 
to membership having been made: Six Fellows, 
15 Associates, and 34 students. 

The financial statement showed that the 
ordinary education and benevolent funds were 
in a satisfactory condition. 

Mr. Keppie moved the adoption of the report 
and accounts, and in so doing commented upon 
the favourable position of the Incorporation. 
There must still be, however, he said, a large 
number of architects in Scotland who were 
eligible but who could not yet be counted as 
members. A good deal of the Council’s time 
seemed to have been spent on the question of 
housing fees, a matter on which they had not 
yet reached finality of arrangement. 

a to the education of the young 
architect, Mr. Keppie said that he could not 
help thinking the carrying on of office work 
at the same time as schooling had very distinct 
advantages. Every year the office and the 
school seemed to grow more apart, and he was 
sorry to see matters moving so much in that 
direction. In demitting office, Mr. Keppie 
extended cordial thanks to the members of the 
Incorporation for the support which he had 
received. 

The reports were adopted. 

A summary of Chapter reports was submitted 
by Mr. Walker, and satisfaction was expressed 
with their contents. 

_ The meeting unanimously elected Mr. G. P. K. 
Young, F.R.1.B.A., Perth, as President for the 
ensuing year. 

Mr. Young’s work for the Incorporation was 
etulogised by Mr. Keppie, who said that the 
new President would make an excellent Chair- 
man and would do all that could be done to 
further the interests of their body. 

In accepting office, Mr. Young expressed the 
hope that he would be able to carry out his 
duties to their satisfaction. If he read the 
wishes of the architects of Scotland correctly, 


they were that the Incorporation should do all 
in its power to promote unity in the profession 
and co-ordination in its practice, and that it 
should continue to hold high ideals before its 
members. The Incorporation should devote 
much of its time and energy and income to the 
development and encouragement of a higher 
standard of education and training for those 
entering the profession. It was to be hoped 
that a highly skilled and cultured body of men 
would be created, who would be recognised by 
the public as indispensable in all building 
matters, and whose professional conduct would 
be unimpeachable. That, he knew, had been 
the aim of his predecessors in the past. He 
believed it was the policy of their Council, 
and it would have his support at all times. 

Thanks were accorded Mr. Keppie for his 
services during the last two years ; and Mr. T. M. 
Cappon, F.R.I.B.A., Dundee, as chairman of 
the Dundee Branch, expressed gratification at 
Mr. Young’s election. 

Messrs. J. Shearer (Dunfermline), A. G. 
Henderson (Glasgow), and J. Lochhead (Hamil- 
ton) were elected Incorporation representatives 
to the Council for the ensuing year; and Mr. 
W. J. A. Drummond, chartered accountant, 
Edinburgh, was re-elected auditor. 

It was decided that next year’s convention 
be held at Elgin. 

The meeting terminated with the customary 
votes of thanks. 

After being entertained to tea by the Magis- 
trates, the delegates had the opportunity of 
visiting the historic church of St. John, at 
present in prccess of reconstruction, to the plans 
of Sir Robert Lorimer, A.R.A. 

A large company attended the dinner held 
in the Station Hotel, in the evening, when 
several interesting toasts were submitted. 

Mr. G. P. K. Young (the President) presided. 

In submitting “The Town and Trade of 
Perth,’ Mr. John Keppie, A.R.S8.A., F.R.I.B.A., 
said that the municipality had always been 
progressive and built new municipal buildings, 
which were most attractive and which were 
executed by a member of the Incorporation, 
now retired from the profession. He understood 
that there was a Guilding Incorporation, consist- 
ing of seven crafts, somewhat on the lines of the 
Trades House in Glasgow, and with direct 
descent from the ancient guild crafts, including 
such unusual crafts as pewterers and gun- 
smiths. In Perthshire, there were ecclesiastical 
buildings of considerable interest. Among them 
were Round Tower (Abernethy) and Dunblane 
Cathedral, one of the best specimens of its type 
and with a tower going back to Norman times. 
That church was beautifully restored by the 
Incorporation’s founder, Sir R. R. Anderson, 
and was one of the best restorations of a church 
building in existence. In Perth, also, there was 
St. John’s Church, presently being restored by 
Sir Robert Lorimer; and among the castles 
were Huntingtower, celebrated in song ; Danne ; 
Eleho; Drummond; Huntly; and Kinnaird ; 
and many comparatively modern castles of 
considerable size. 

Lord Provost Dempster suitably replied. 

Mr. Alexander MacDuff (of Bonhard), gave 
the toast of the evening, “The Incorporation 
of Architects in Scotland.”’ At the outset of his 
brief speech he made reference to his attendance 
at the General Assemblies, and said that they 
looked to the architects of Scotland to provide 
beautiful buildings for the proper and dignified 
worship of God. The delegates had witnessed 
the work of restoring St. John’s, and they were 
fortunate in having with them that night Sir 
Robert Lorimer, the architect. When the church 
was fully restored, as they hoped it would be, 
it would be something perfectly wonderful 
in the ecclesiastical history of Scotland. Two 
burning questions had been cecupying the minds 
of Perth people—the water problem and the 
new Academy. Nothing that could be done in 
connection with water would afford much 
opportunity for architectural work; but there 
would be an opportunity in connection with the 
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Academy. The work would be open to archi- 
tects throughout Scotland, but he had no doubt 
that the architects of Perth would have a good 
place in the competition. 

Mr. MacDuff made eulogistic reference to 
Mr. Young’s work in connection with the Infir- 
mary Board and in other spheres, — 
the erection of new houses at{Scone. Mr. Young, 
he said, was an exemplary man and an exem- 
plary architect. : 

Responding, Mr. G. P. K. Young (the Presi- 
dent) said that he thought he was right in saying 
that the members of the Corporation recognised 
that they, were trustees of a great| heritage which 
they must; hand down better than they found it. 
He asserted with confidence that the archi- 
tecture of Scotland was as full of vitality as it 
ever was. 

Mr. Young made a plea for the greatest sym- 
pathy between architect, employer and work- 
man on every-day}jobs, and for the infusion into 
their work of that interest and pride which at 
one time seemed to prevail in their profession 
and in the trades not so very Many years ago. 
Without that pride they could not get the best 
out of themselves and they might compare the 
ancient Guilds, whose aim was the production 
of quality, with the trades unions of to-day, 
where excellence of workmanship, if not dis- 
couraged, was at least ignored. That Incor- 
poration was doing great work for the architects 
of Scotland. It brought members of the pro- 
fession from all parts of the country in con- 
sultation, increasing their knowledge, and the 
value of their work to the public. That, he 
believed, was the aspiration of all architects. 

“The Royal Institute of British? Architects 
was given by Mr. Thos. Ross, F.8.A. (Scot.), 
LL.D., Edinburgh, and acknowledged by Mr. 
J. K. Hunter, F.R.I.B.A. “The Guests, 
proposed by Mr. F. M. Cappon, F.R.1.B.A., 
Dundee, was coupled with the name of the 
Rev. J. 8S. McNaughton, Perth. _ 

The delegates made an extensive tour of 
Perthshire by; charabanc on Saturday. Stobo- 
hall and Dunkeld Cathedral were visited in 
the morning, and the party were entertained 
to lunch in Birnam Hotel by the Dundee 
Chapter. 

Crieff, Muthill, and Gleneagles were subse- 
quently visited via the Sma’ Glen; and tea 
was partaken of at Gleneagles Hotel. Dunning 
Church was visited on the return journey. 


The awards in the Incorporation of Archit«cts 
in Scotland prize scheme are as follows :| Rowand 
Anderson Studentship—First prize (medal and 
£100), Mr. Albert, D. Cordiner, 26, Midlothian 
Drive, Shawlands, Glasgow ; second prize} (£20), 
Mr. Douglas L. Crawford, Tower Drive, Gourcck. 
Maintenance Scholarship} (£50 per annum for 
three years), Mr. Thomas Mitchell, Barnhill, 


Broughty Ferry. 





OBITUARY 


WE regret to record the death, on April 30, of 
Alderman James Storrs, J.P., Staly ridge, a 
past-president of the National Federation of 
Building Trades Employers, and head of the firm 
of W. Storrs, Sons & Co., Ltd., contractors and 
building material merchants of Stalybridge. 
Mr. Storrs, who was in his seventy-first year, 
had been actively engaged in Association and 
Federation work for more than forty years. 
during which time he had taken a prominent part 
in the building up of the North-Western Federa- 
tion and of the National Federation. 


We regret to record the death of Mr. Forbes 
Morgan, consulting clerk of works to the Bank 
of England. Mr. Morgan was born in 1860, in 
Aberdeenshire, and was one of a large family, 
all of whom (in the male line) entered one or 
other branch of the buildingtrade. Before he left 
Aberdeen, Mr. Morgan was a teacher of mathe- 
matics and building subjects, which he also 
taught at evening schools in London. After 
serving with a London firm of contractors, he 
went to the Bank of England, in 1895, becoming 
clerk of works later, and at the time of his death 
was consulting clerk of works there. 
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SOCIETY FOR THE PROTECTION 


ANCIENT 


Tue forty-ninth annual meeting of this 
Society was held at the Royal Institute of 
British Architects on Tuesday, May 4, Mr. 
John Leighton in the chair. The annual report 
having been adopted, the Right Hon. the 
Viscount Burnham delivered an address, in 
the course of which he said what was threaten- 
ing old England to-day was the penal taxation 
of land and landed property which was now an 
established principle of our fiscal system. He 
was guilty of no exaggeration. The super-tax, 
which was frequently paid out of capital in the 
case of landed proprietors, and the death duties 
of 30 per cent. on the realty of moderate for- 
tunes, were in fact and in truth veiled confisca- 
tion. He was not arguing on political or even 
on moral grounds for or against this form of 
raising the revenue of the State; he was only 
stating what was its effect and determination. 
Consequences were unpitying, and the conse- 
quences of this policy would be to alter the 
whole face of the countryside. He knew per- 
sonally of many a fine old country house that 
had been completely gutted and was left a 
shell for the ow! and the rat to inhabit, if these 
too were not exterminated by the advancing 
hosts of science. It sometimes went further 
than this, for the practice was growing up of 
transporting the actual buildings to the other 
side of the Atlantic stone by stone and brick 
by brick, to be set up there next the brown 
stone houses and the mammoth stores. The 
process which had transferred Crosby Hall 
from the City to Chelsea was repeated by the 
giant cranes of the new locomotion. Were we 
to accept this as what Mr. Sidney Webb 
characteristically called the ‘‘ inevitableness of 
gradualness,’’ or were we to seek by legislation 
to prevent the transfer of the time-honoured 
homes of England and their interior decora- 
tions to the United States or any other of the 
new countries of the world? Having referred 
to the Ancient Monuments Protection Act and 
other legislation, his lordship said these laws 
had served a useful purpose, and probably 
there was no better means of ensuring the 
survival of fine old buildings than to put them 
under the charge of big municipal corporations. 
The generosity of Lord Middleton in handing 
over the splendid fabric of Wollaton Hall to 
the city of Nottingham was a case in illustra- 
tion of the best form of municipalisation. 
Local education authorities had taken not a 
few of the stately homes of England for educa- 
tional purposes, and others again had been 
adapted to hospital uses or as convalescent 
homes. This process of transformation, how- 
ever, must be of limited extent, and the greater 
part of the old houses which came into the 
market would be sold in the ordinary way to 
be lived in or broken up. When the sale of 
a big estate took place (continued the speaker) 
the farm lands were bought by the 
farmers, often because otherwise they would 
lose their home trade, with the assistance of 
the banks, and in many cases the mansion and 
park were left unsold to be disposed of as soon 
us might be or to be left derelict and deserted, 
a fit subject for Byronic lamentation in the 
Newstead Abbey vein. The contents of the 
house were sold by auction to the art dealers, 
and the walls were stripped bare to the skin. 
It was, no doubt, a matter of urgent public 
importance to inquire whether Parliament 
ought to pass legislation to prevent this exodus 
of English history. Perhaps it might be well 
to turn to the Italian law books to see what 
had been done in the country which was the 
golden treasure house of the ages, to retain 


within her borders the artistic masterpieces 
of her past glories. 
It had been said that the protection of 


ancient buildings began on the day when 
Leo X gave to Raphael the control over the 
remning of ancient art at Rome. He only did 
so because he wanted the spoils of marble for 
his own work on St. Peter's, but no matter. 


THE BUILDER. 


OF 
BUILDINGS 


Edict after edict was issued to effect the same 
purpose, and local regulations in all parts of 
Italy had been made to follow suit. It was 
only, however, in 1902, after thirty years of 
discussion, that the general monument law of 
Italy finally received the Royal assent. The 
kernel of the statute was the series of clauses 
governing the sale and exportation of monu- 
ments and valuable objects of art. Under the 
Act no proprietor might demolish or alter monu- 
mental remains on his estate unless he could 
convince the authorities that they were not 
worth preservation. If the officials respon- 
sible for the care of monuments became aware 
that works of repair or protection were neces- 
sary on a monument in private hands they 
could call upon the proprietor to do the work 
within a certain time or, if he failed to do so, 
they could step in and charge him with the 
cost of reparation. If he desired to sell a 
monument of special value he must give timely 
notice, and the Government had a right of 
pre-emption. Lastly, if he desired to sell to a 
foreign purchaser, the proprietor had to pay 
a progressive rate of export duty up to a 
maximum of 20 per cent. No doubt the regu- 
lations under this Act had been constantly and 
skilfully evaded, and smuggling was for a time 
a profitable occupation. He was told that 
under the dictatorship of Mussolini this, like 
other forms of corruption, had disappeared into 
the limbo of Parliamentary incompetence. The 
British Institute of Florence had furnished him 
with so interesting a memorandum on this sub- 
ject that he thought it was well worth reading. 

“Italian laws for the preservation of the 
national heritage of artistic and natural beauty 
fall under three heads :— 

** (1) All buildings such as churches, con- 
vents and ancient palaces that are of artistic 
beauty or historic interest are recorded in lists 
kept at the Ministry of Fine Arts and in local 
provincial centres. In these no alterations may 
be made without the consent of a provincial 
commission, with, if necessary, an appeal to 
the Government. 

** (2) All pictures, statues or objects of artis- 
tic beauty that are not by living artists are 
also recorded in similar lists, and without per- 
mission. In the case of offer for purchase the 
owner is obliged to inform the authority of 
the price so as to give the Government the first 
refusal. In any case, the picture may not be 
exported without special permission. If found 
at the frontiers it will be confiscated, and if 
it disappears without reason given from the 
owner's possession he is punishable by law. 

“* (3) No woods or forests, avenues of trees, 
or even single trees, if conspicuous in the land- 
scape, may be cut down, nor houses built so 
as to obscure or injure well-known land- 

The speaker then gave a few examples of 
these three laws in detail. 

1. The principal monuments were super- 
vised by a special committee, and the State 
was often represented by an official in charge 
of them, even where there was no entrance fee, 
as for example in the basilica of St. Francis at 
Assisi. Necessary repairs in such cases were 
paid for out of the State Budget. Monuments 
of less importance were inspected from time 
to time and no repairs could be effected with- 
out the authority of the local or provincial 
commission. But even portions of houses that 
were private property might also be national 
monuments, as, for example, the facade of the 
Palazzo Antinori in which the British Insti- 
tute was housed. Once he (Lord Burnham) 
wished to open a window in the facade, 
but had to prove from a seventeenth-century 
engraving that the window had been open 
originally and had been built up at some later 
period. He was given permission to ‘‘ restore *’ 
this monument, but would not have been 
allowed to change it. About 100 years before 
green shutters had been placed on the windows 
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of this fagade and were unquestionably a dis- 
figurement. They were taken down for repair 
about ten years ago, whereupon the Commic- 
sion for the Preservation of Ancient Monu- 
ments refused to allow them to be put up 
again. 

Not long ago a proposal was put forward by 
a strong committee of architects and others 
to build a large palace in the Piazza del Duomo 
opposite the Baptistry. This new palace was 
to contain a great modern arcade like those at 
Milan, Naples and other Italian cities. The 
local Commission intervened on the ground that 
this palace would dwarf the Baptistry and 
destroy the harmony of the square, and in 
consequence the Government had refused per- 
mission for the houses at present on the site 
to be pulled down. In fact, it had made them 
national monuments and they could not be 
touched. 

2. He thought this explained itself. Numer- 
ous instances had come to his notice of persons 
desiring to export old Italian pictures but who 
had not been able to do so. Undoubtedly there 
was an occasional leakage, especially in the 
case of objects of art recently discovered and 
unknown to the authorities. For example, a 
fine mosaic was discovered in a house in Assisi 
some year ago and sold to an American—for 
much below its value incidentally. The owner 
who sold it got into considerable trouble and, 
he thought, had been fined as much as he got 
for it for not having communicated his dis- 
covery to the authorities. 

3. This law was only passed in 1922; the 
other two dated from about 1909 or 1910 
Only a few days ago a Prince Borghese gave 
orders for a fine avenue of trees on his estate 
in the Mugello to be cut down in order to sell 
the wood. Fortunately the authorities in 
Florence were informed of it and he was for- 
bidden to proceed. He (the speaker) was in- 
formed that the State were acquiring liens by 
means of mortgages or ‘‘ ipoteche”’ on all 
woods or waste forest land, so as to have the 
right under ordinary common law to be con- 
sulted before anything was done to diminish 
the value of that property, such as cutting 
timber. For the sake of the appearance of the 
landscape or of any buildings in the city, no 
one was allowed to put up an advertisement of 
any considerable size or even a name in large 
letters visible across the street without per- 
mission. 

As regards restoration the present Govern- 
ment and the Municipalities generally were 
more active than at any previous time. The 
Municipality of Florence had spent over a 
million lire in the restoration of the cloisters 
of 8. Maria Novella. The Palazzo della Parte 
Guelfa had been restored lately at municipal 
expense, and in many of the streets the facades 
of the old houses had been freed from stucco 
and whitewash. Shop facades that had over- 
lapped the old stones had been put back within 
the original arches of the stores or tondachi of 
medisval times. The appearance of the city 
as a whole had been considerably improved by 
this policy. Similar works carried out by the 
municipalities of other cities, such as Perugia, 
Gubbio, and Assisi, had come under his per- 
sonal notice. In the latter place a great effort 
had been made to restore the city to its old 
appearance for the Franciscan Year. 

The question naturally arose whether there 
would be any advantage in assimilating our 
law for Ancient Monuments to the lawof Italy, 
and prohibiting the sale and exportation of all 
buildings and fixtures to them, either abso- 
lutely or conditionally. Provided that no in- 
justice be done, he saw no reason why the 
Ancient Buildings Act should not be s0 
amended as to widen its scope to include all 
buildings of artistic and historic interest and 
to make it compulsory under certain penalties 
before their transportation or destruction that 
His Majesty's Office of Works or the County 
or Borough Council in whose area they lay 
should have the opportunity of purchasing ©T 
leasing them at a fair price. 

A vote of thanks to Lord Burnham was pro- 
posed by Mr. J. Frederick Green and carried 
unanimously. His lordship briefly replied. 
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BOOK REVIEWS 


Royal Commission on Historical Monuments 
(England), London. Vol.I1: West London. 
(H.M. Stationery Office.) 21s. net ; 21s. 9d. 
post free. 

This volume is the eighth of the series to date. 
The earliest volumes on Hertfordshire and 
Buckinghamshire were published in 1910 and 
1913, and if the work of the Royal Commission 
appointed by His late Majesty King Edward in 
1908 had of necessity to remain wholly or 
partially suspended during the years of the 
Great War, little time apparently has been lost 
in producing, from 1921 to 1924,the four volumes 
on Essex and the monograph on Westminster 
Abbey. 

Readers who possess or have merely seen and 
handled the preceding volumes will scarcely 
need any recommendation to “London: 
Vol. II,’’ which (excluding Westminster Abbey) 
deals with all the historical monuments of West 
London. For the purposes of this survey West 
London is extra mural and comprises an area 
extending from Finsbury in the east to Hammer- 
smith in the west, and from Hampstead in the 
north to Wandsworth in the south—approxi- 
mately an area measuring twelve miles by eight 
miles. The large key map, conveniently loose 
in a pocket inside the end cover, is, as might be 
expected, a model of modern cartography. 
Roman remains in the area are to be dealt with 
more fully in a later volume. 

If, as the sectional preface states, the earth- 
works of West London are comparatively unim- 
portant—and, incidentally, how few of us know 
anything of the Hampstead and Clapham 
Common mounds—the brick and stone erections 
above ground which stand within the “‘ monu- 
mental’’ nomenclature are in themselves a 
priceless heritage. That much more which 
should have been our heritage has been irre- 
coverably lost to us was perhaps the fault of 
our forbears; but that we do not lose the 
residuum by natural or unnatural attrition is 
entirely our own affair—our own individually 
and collectively. 

London is so vast that, to use a very humble 
simile, it is a case of not being able to see the 
forest for the trees. Archzologists, because it 
is their business to do so, know something, if not 
all, of their heritage ; but the mere layman who 
burrows underground to his business from and 
to Hampstead, Hammersmith and Clapham 
probably thinks little, and certainly sees less, 
than he should of his architectural inheritance. 
One is tempted to enlarge upon such a point, 
but one instance should suffice. Of the seven 
millions or more in London, how many know of 
the priceless treasures housed in that outwardly 
very ~uninspiring building, Saint Katherine’s 
Hospital, on the east side of Regent’s Park, hard 
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by prosaic Camden Town? ‘The Hospital was 
transferred to its present site in 1827, when the 
original buildings were demolished to make room 
for the Saint Katherine’s Docks near the Tower 
of London. Remembering the fate of other 
monastic foundations in the east, it would seem 
that a miracle was worked in 1827 in the preser- 
vation of the principal contents of the old Spital 
Church. Notably amongst these is the exquisite 
mid-fifteenth century Gothic canopied tomb of 
John Holland, Duke of Exeter (1447), who lies 
there, together with his first and third wives, in 
alabaster effigy. And there are still the fine 
early seventeenth century carved pulpit, the 
carved stalls, with a perfect set of misericords of 
late fourteenth century workmanship, and some 
carved chairs of William and Mary period. We 
now have these comparatively little-known 
treasures illustrated, described and scheduled in 
such a way that the boldest and most callous 
vandal dare not lay his destroying hands 
thereon. 

All old buildings and their artistic contents of 
a date prior to 1714 come within the scope of the 
Royal Commission. Under the charge to the 
first Commission in 1908 the period covered was 
only up to 1700, but this datum period was 
happily extended by fourteen years for the 
reason that the early part of the eighteenth 
century was a period of great building in West 
London. 

The quarto volume under notice, with pages 
8$in. by 11} in., as a mere press production of 
paper, type and illustration, is a model of excel- 
lence, and the matter dealt with is of absorbing 
interest alike to architect, builder, student or 
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mere amateur archeologist. As a whole it is 
a supreme expression of official competence. If 
not ostensibly compiled as a guide book to West 
London, a monumental guide book it is; and 
doubtless it will be the chief source of inspiration 
in the writing of all future guide books. 

There are nearly 200 pages of minutely 
descriptive text, glossary of terms and indices, 
together with 235 plates from photographs, and 
of these a considerable number are full-page 
illustrations. The illustrations cover a range of 
subjects as widely diversant as from the exteriors 
and interiors of such buildings as the Legal Inns, 
the Palace of Westminster and the Royal 
Hospital, Chelsea, down to the humblest dwelling 
which has any claim upon us from its mere 
antiquity, and from such ecclesiastical buildings 
as Lambeth Palace, the Strand churches and 
Saint Margaret’s, Westminster, down to the 
humblest, if ancient, parish church of the 
western suburbs. We are not only shown the 
buildings, both ecclesiastical and domestic, but 
are given pictorial records of almost everything 
of historical interest therein and thereon—carved 
details of interiors and exteriors, doorways, 
staircases, ceilings, timbered roofs, stained glass, 
sepulchral monuments and mural tablets and 
church plate. A number of useful plans to scale 
are interspersed throughout the text. 

The why and wherefore of the book is clearly 
seen in the preliminary pages, which set forth 
the terms of appointment of and the Reports 
from the Commission. In these days of high 
cost in book production it is obvious that, except 
as an official publication, no such book could be 
produced and sold for the sum of twenty-one 
shillings. 


Swed.sh Architecture of the Twentieth Century. 
By HakON AHLBERG; with a Preface by 
F. R. Yerbury. London: Ernest Benn, Ltd., 
8, Bouverie-street, E.C. 4. Price, £4 14s. 6d., 
Edition de Luxe, £7 7s. 

So much has been heard of the new archi- 
tectural movement in Sweden that an authori- 
tative book on the subject is assured of a ready 
welcome. Such a book has now been produced 
by Messrs. Ahlberg and Yerbury—Mr. Ahlberg 
providing a brief general introduction to the 
subject, and Mr. Yerbury a preface and, pre- 
sumably, the photographs, which occupy the 
greater part of the volume. The work of some 
twenty-two architects is illustrated, beginning 
with 1.G. Clason(born 856), who may be regarded 
as the fons et origo of the modern movement, 
and including such distinguished men as Ragnar 
Ostberg, Carl Westman, Eric Lallerstedt, Sigfrid 
Ericson, Arvid Bjerke, Ivar Tengbom, Carl 
Bergsten, E. G. Asplund, Hakon Ahlberg, and 
others of the younger generation. Ragnar 
Ostberg, this year’s Royal Gold Medallist, is 
now reaching the veteran stage (he was born 
in 1866), though his work has an extraordinary 
vigour and freshness. 

{t was the Gothenburg Exhibition of 1923 
and later Ostberg’s wonderful Stockholm Town 
Hall that first called popular attention to what 








958 





THE BUILDER. 





Station Road, Letchworth. 


was happening architecturally in Sweden; and 
since then a considerable amount of attention 
has been given to Swedish work. Some have 
thought, indeed, that we were on the brink of 
a Swedish phase in this country; that we were 
about to enter upon one of those periods of 
architectural copyism that from time to time 
have turned awry the current of vernacular 
development. Much as we admire Swedish 
work, we cannot but feel that a general pilfering 
of its more superficial features would be of little 
benefit to English architecture. Rather should 
we study Swedish work for what it can teach us 
in the handling of architectural form, for its 
freshness of character combined with a regard 
for sound tradition, and for its craftsmanship. 
There is a cleanness, a fitness to purpose, almost 
an austerity about modern Swedish work, that 
makes an extraordinary appeal, not only to the 
eye, but to the intellect. Something more of 
these qualities would not come amiss in our 
own modern work. 

The book is well produced, the reproductions 
being in collotype ; and in addition to the photo- 
graphs there are many drawings and plans. 
The only criticism we can offer is that there is no 
line of identification beneath the illustrations. 
l'o discover the name of a building and its archi- 
tect, one has to turn to the various lists of plates 
scattered throughout the volume, which them- 
selves are none too easy to find. 


An Introduction to the New Lav of Property and 
of Conveyancing. By W. G. H. Coox, 
LL.D. (London), M.Sc. (London), Barrister- 
at-Law. (London: Gee & Co.) 1926. 
7s. 6d. net. 

This little volume is founded upon a series of 
lectures which the author states in his preface 


he delivered to “ legal practitioners,” but he 
does not state where or when those lectures 
were delivered, but he says it only professes 
to be an introduction to the New Law of Pro- 
perty which it is hoped may prove useful not 
only to practitioners but to land-agents, 
auctioneers, accountants and other business 
men. We think the volume might be described 
as an annotated index of the vast subject 
matter contained in the six statutes which 
purport to reform the law of property. These 
six Statutes are the Law of Property Act, 
the Administration of Estates Act, the Settled 
Land Act, the Trustee Act, the Land Charges 
Act, and the Land Registration Act, all of 
which were placed upon the Statute Book last 
year, and run into hundreds of pages. This 
little volume consists of 139 pages of text, 
apart from a table of cases and an index, and 
therefore, in a very compact form, will enable 
those who have neither time, opportunity nor 
inclination to master the subject, to gain some 
idea of the reforms aimed at and the changes 
in the law effected by these Statutes which 
consolidate and amend the Law of Property. 
As providing condensed information, with 
references to the sources from which full infor- 
mation can be acquired, we think this little 
volume will be found to serve a useful purpose. 


Books Received. 

Ma TeRS OF ARCHITECTURE—ANGE-—JACQUES 
GasrieL. By H. Bartle Cox. (London: 
Ernest Benn, Ltd.) Price 10s. 6d. net. 

Sanitary Scrence. By Professor Henry 
Adams. (London: Chapman & Hall, Ltd.) 
Price 8s. 6d. net. 

CastLes. ByCharlesOman. (London: The 
Great Western Reilway.) Price 5s. net. 


and pleasant to look at. 
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LETCHWORTH’S 
COMING-OF-AGE 


LETCHWORTH having celebrated its coming-of- 
age during the past week, some facts concerning 
its progress may be appropriately given. There 
are now 70 factories of various sizes associated 
with the town, employing over 4,000 workpeople 
The rateable value of the factories in 1911 was 
£7,012; in 1925 it was £37,816. The factories 
are placed in a zone by themselves, served by 
railway sidings single-story type, well designed 
The environment of 
the workers is happy and Letchworth can claim 
to be a demonstration of the fact that it{pays in 
every way, materially and otherwise, to, provide 
good healthy surroundings for the factory 
workers. The company has provided good 
roads to serve the factories and the houses. It 
distributes electric power,gas, and water to every 


part. A scheme is now being prepared for the 
erection of a number of additional work- 
shops. 


Mr. Ebenezer Howard's idea carried out by 
the company has brought together industry and 
houses in a town situated in the country, so that 
both work and food production are carried on in 
the pleasantest way possible. The houses are 
well designed in great variety. The roads are 
wide with trees and grass verges. Small cottages 
are built to the number of 1,000 or more by the 
Letchworth Urban District Council, and rents 
are by no means high. A shopping centre is 
conveniently placed near the railway and 
occupies the greater portion of two wide streets. 
Omnibus services take people to all parts of the 
town, and the main road from Hitchin to Cam- 
bridge brings hundreds of vehicles to the Garden 
City from all directions. 

The town possesses golf links and many play- 
grounds and open spaces, including the beautiful! 
Norton Common. 

When a census was recently taken it was found 
that a bare 556 persons out of the 13,000 worked 
outside Letchworth, and these were more than 
balanced by others working at Letchworth and 
living outside. The capital cost to the main 
company up to the end of 1925 was about 
£750,000 ; that spent on land and development 
amounted to £450,000. Water, electricity, and 
other undertakings controlled by the company 
have cost £300,000, including loans. 


Concrete Houses. 

Hull Corporation’s Housing Committee has 
just sanctioned the erection, on the “ Winget ”’ 
Pier and Panel System, of another 400 concrete 
houses on the East Hull estate. This makes 
600 houses of the type in question which are 
beirg built on this site. 
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SPECIFICATIONS.— XXI 


By H. V. MILNES EMERSON, A.R.I.B.A. 
SMITH AND FOUNDER (contd.) 


Item. 


309. Iron StarrcasES.—The circular c.-i. stair- 
caseto... tobe. . . ft. diameter, not exceed- 
ing 7 in. or 8 in. or 9 in. rise, fitted with one or 
two balusters to each step, and . . . in. half- 


Weight per 


The thickness of sheet lead for a given weight 


per ft. superficial is as follows :— 
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Nos. 15 or 16 gauges do for gutters. 

Owing to expansion and contraction of the 
metal, sheets should be laid upon roofs without 
rigid fasteners. 

Zinc should not be placed in contact with 
iron, copper or lead, which set up voltaic 
action; it should also be kept clear of lime or 
calcareous matter, or any wood which contains 
acid. 


Item, 


314. GENERALLY.—The sheet lead to be milled, 
all pipes to be drawn ; to be of even thickness 


round wrought-iron handrail. 'To have land- 
ing at top with balusters and newels, guard 
rail round well hole at top to match. 


The straight staircase to be. . . ft. wide 
in the clear and to have . . . in. by .. . in. 
flat steel strings with cast-iron treads and 
risers, or treads only . . . in. square wrought- 
iron balusters and . . . in. half round hand- 
rail with newel. 

Fire escape external staircase to have stec!- 
work to stanchions, strings and landings, as 
shown on detail, with perforated non-slip 
pattern cast-iron treads... ft. wide in 
clear ... tread and... rise with. . . sq. 
wrought-iron balusters and .. . half round 
wrought-iron handrail or . . . diameter gal- 
vanised pipe rail. . . ft. above tread with 
intermediate rail and standards. 


Note.—All the foregoing staircases can be 
obtained from firms who specialise in this work. 
The circular stairs can be obtzined in cast-iron 
or with steel inner and outer strings when of a 
large diameter. Care should be taken in 
planning the position of the circular staircase 
that the landing and headroom are correct. 


Iron LapDDER to... to have 2}in. by #in. 
sides, jin. diameter rungs framcd and 
riveted together; the sides to be carried up 
2ft. 6in. above doorways or copings, and 
turned down, morticed and leaded to wall, &e. 
To have stays not more than 6ft. apart, 
bolted to sides of ladders and pinned into 
walls. 


310. Soor Doors.—Flues at an angle of less 
than 45 degs., or where shown on drawings to 
have wrought-iron soot door... in. by... 
in. and frame with lugs for building into brick- 
work. 


311. CopPpER.—To be a... gallon cast-iron 
portable copper with galvanised iron pen and 
with iron flue let into chimney or brick flue ; 
eo 

Provide the p.c. sum of . . . for portable 
copper and flue and add for carriage profit 
and fixing. 


312. ScRaPER.—Provide the p.c. sum of... 
for No. . . . scrapers, and fix in bed of con- 
crete or wall recess or into stone paving and 
cement. 


313. Dustsrn.—Provide the p.c. sum of... 
for galvanised sanitary dust bin. 


Note.—Bronze metal work, lift enclosures, 
collapsible gates, &c., usually have a provisional 
sum provided, the work being carried out by a 
firm appointed by the architect. 

Stables are now seldom built, but if required 
by the readers of The Builder, a specification of 
the fittings, &c., will be published after the 
completion of the general specification. 


PLUMBER. 


Lead sheets are either cast or milled and are 
_— according to their weight per ft. super- 

la! 

Cast lead is made in sheets, 16 to 18 ft. long 
and 6ft. wide; it is heavier and thicker than 
mill-d lead, and has a harder surface. Cast lead 

s been practically superseded by milled lead, 
whith is rolled out to a uniform thickness, 
benus easily, end makes neater work, but is 
not so durable as cast-sheet lead when exposed 
to extreme heat or cold. The sheets are 
“ 25 to 35ft. long and from 6 to 8ft. 


superficial Thickness 
ft. in lbs. in ims. 
DS ne tec dard bisacsancedeenees 0.017 
: re rere r rrr Tt TT 0.034 
BD sccecsecoseteceesvovscereesy 0.051 
] ccvcvevcsecsdcceserecveses 0.068 
| Perererrr eres Te ete it 0.085 
rcrrre re rr ree ee 0.101 
y rT Ore TC eee ee 0.118 
D  clievestatererst<esaceue neers 0.135 
© ptccccesdersienrsnoneneeee 0.152 
OD. ob0stdeccceuesenankesens eam 0.169 
OD -déncwaddbeidesaasnaeere eam 0.186 
Ee .wscreesousaereevaets Meee es 0.208 


The weights of sheet lead generally used are 
as follows :— 

4 and 5 lb. lead.—Aprons. 

6-7 lb. lead.—Hips and ridges. 

6, 7-8 lb. lead.—Roofs, flats, and gutters. 

Lead is unaffected by ordinary atmospheric 
conditions, but decays by galvanic action when 
brought into contact with other metals combined 
with moisture. Also by contact with ammonia, 
nitrates, &c., and wet mortar or plaster. Soft 
water, especially when full of air, acts upon lead 
in such a way that some of it dissolves and the 
water becomes poisoned and for this reason 
should not be used in pipes conveying drinking 
water, or for roofs and flats from which water 
is stored for drinking purposes. Pure water, 
not containing air, is not affected by coming in 
contact with pure lead, but when the water con- 
tains much oxygen the lead is oxydised, and 
is to some extent soluble in water. If, however, 
there is much carbonic acid present, some of the 
oxide is converted into carbonate of lead, which, 
being almost insoluble, is therefore practically 
harmless. 

Water which ects least upon lead is that 
containing carbonate of lime, phosphate of 
lime, and, in a less degree, sulphate of lime. 
This hard water deposits a coat on the inside of 
the pipe, which protects it from further action. 

Zine is used for roofs, soakers, light gutters 
and pipes, and for covering iron to protect it 
from oxidation. The metal is produced from ores 
known as calamine, blende, and red zinc ore. 
These are roasted and mixed with charcoal, and 
heated in retorts, when the zinc is converted into 
vapour, condensed, and then fused. Zine is 
easily fusible and when pure becomes malleable 
at about 220 deg. (F'.), when it can be rolled 
into sheets which retain their malleability. 
A film of oxide is formed upon zine when in con- 
tact with moist air, which protects the metal 
from further action. If, however, the air con- 
tains acid or soot the zine will be destroyed. 

Zinc is made in sheets 7 ft. by 2 ft. 8in. and 
7 ft. and 8ft. by 3ft., and in gauges from 1 to 
26, based upon the approximate weight in 
ounces per superficial foot. The Zine Gauge 
generally used in this country is partly given 
in the following table, the gauges being those 
mostly used in building operations :— 





Approx. weight per sq. ft. Approx. 
Gauge. Ibs. oz. dr. thickness. 

inch. 
10 er eae. | ore 7 -0180 
1] ve: ee, Bee 8 .0217 
-— « Ga BR ws 3 0254 
13 oe » os Wie Le -0290 
M «ww 3 de Bese -0326 
MS... pe) [Ba tes BS Se .0364 
16 é« ae i -0400 
| ie a 0437 


No. 13 gauge is used for roofing where economy 
is a consideration. 

Nos. 14 and 15 gauges are recommended for 
flats. 





and free from impurities. The lead to be 
evenly dressed without injury to the surface 
or reduction of the thickness. 

The zinc to be of approved manufacture 
and even in colour and texture. No nails or 
solder to be used in any part. 


315. GUTTERS AND FLats.—Gutters, flats, and 


valleys to be laid with 6 lbs. lead, properly 
dressed over rolls and drips, going under 
slates 9in., and turning up against walls 
6in. Lapped joints to be not less than 6 in., 
gutter lead to extend up slopes, &c., suffi- 
ciently to give a vertical depth of 6 in. 

Line cesspools with 7 lbs. lead without 
soldered angles, soldered to 4in. diameter 
lead waste from same to rain-water pipe 
heads. 

Each waste or gutter outlet, including 
those to iron gutters, to have strong copper 
wire covers, frame of No. 10 gauge and filling 
of No. 14 gauge, with three stout prongs to 
keep same in position; those to cesspools 
and rain-water heads to cover the whole 
area and to have sufficient supports, and those 
to gutters to be domed. 

The eaves to asphalt flats, where dis- 
charging into cast-iron rain-water gutters 
or heads, to have aprons 6in. wide in 5 lbs. 
lead embedded between the two thicknesses 
of asphalt and dressed over back of gutter, 
«Xe. 

No solder to be used in flats or roofing, 
except where lead pipes pass through the 
leadwork. 

Close copper nailing to be spaced 1 in. 
apart and open nailing to be spaced 3 in. or 
4 in. apart. 


316. RAIN-WATER Pipe AND Heaps.—The rain- 


water pipes to be 3} in. diameter drawn lead, 
6 lbs. to 10 lbs. per foot-run, with astragal 
joints, loose bands, ears, and rose-headed 
nails (or of larger diameter or square), The 
rain-water heads to be cast or bossed, and of 
a minimum thickness equal to 10 Ibs. per foot 
super, and made to detail, or a p.c. sum can 
be provided. 


317. Dormers.—Cover cheeks of dormers with 


5 lbs. lead properly dressed to woodwork, 
close copper nailed at edges with brass 
screws and soldered dots. Cover the flat 
with 6lbs. lead lapped over at ends and 
bossed and dressed over rounded rolls. Put 
5 lbs. lead soakers 12 in. wide to rakes of roof 
and 5lbs. lead aprons dressed over curbs 
and open copper nailed. 


318. FLasaines.—To chimneys, &c., in slated 


or tiled roofs or lead flats, to be of 4 lbs, 
lead, lying 6in. under or over the slates, or 
over lead to gutters and flats, cut and pinned 
into brickwork 1}in., with cement and lead 
wedges, not more than 9in. apart, let into 
grooves in stonework, and fixed with all 
necessary holdfasts, wall hooks, &c., close 
copper nailed to woodwork. The slopes to 
have stepped cover flashings and 4 lbs. 
soakers, one to each course of slates, lying 
4in. under same and going 4in. up walls, 
the length to equal gauge of slating, lap and 
lin. added together. 

The skylights to have 4 lbs. lead gutters 
at top, fixed to top rail with brass screws 
and soldered dots not exceeding 3 ft. apart. 
Styles to be covered with 4 lbs. flashing, 
fixed with dots as top gutter, and the lower 
rail to have 5 lbs. lead apron dressed to sink- 
ings and outlets, and open copper nailed. 


319. Hies.—The hips to be 18 in. wide in 5 lbs. 


or 6lbs. lead properly lapped and secured 
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with lead clips and copper nails, and to be 
bossed out at intersections. 

The close-cut hips to have 3 lbs. or 4 Ibs. 
lead soakers 12 in. wide. 


320. Rivers AND Frntats.—To be formed of 
5 lbs. or 6 lbs. lead properly dressed or burnt 
over wood cores, worked according to draw- 
ings, fixed with strong copper clips and screws, 
and soldered dots or bossed joints, as dire ected. 


321. VALLEYS.—To be 20 in. wide in 5 lbs. or 
6 lbs. lead properly worked over tilting 
fillets. 

Form secret gutter under mitred valleys 
(in lieu of soakers) with 4 Ibs. or 5 lbs. lead 
8in. wide and open copper nailed on both 
edges. Those to rakes of roof against 
chimney stacks, &c., to be laid in similar 
manner, but 12in. wide, with 5 lbs. lead 
stepped flashings 7 in. wide over. 

322. VenTILATOR Bases.—To be covered with 
5 lbs. lead, welted and open copper nailed, 
with one (or more) copper screw and soldered 
dot on each face. 


323. CornicEs.—Cover with 4 Ibs. lead secured 
with dovetailed lead plugs, about 2 lbs. each, 
and soldered dots not exceeding 3 ft. apart. 
Joints to be welted. Dress to channels, 
joints to be soldered or formed as directed. 
The edge of the lead to project beyond the 
top members and turned down slightly. 
The outlets from the channels to be of .. in. 
diameter lead pipe, with dished and soldered 
top, and taken into heads under cornice to 
each stack. 

The ou.lk.ts from asphalt gutters to have 
similar pipes but dressed between layers of 
asphalt. 





LAW REPORTS 


The Courtrai du Nord Tile Co., Ltd., v. Loxley & 
Brabant. 


In the Chancery Division of the High Court 
of Justice, on June 4, 1926, Mr. Justice Astbury 
had before him a motion for judgment by the 
Courtrai du Nord Tile Co., Ltd., against Messrs. 
Loxley & Brabant, who carry on business at 
Brussels as exporters from Belgium of building 
materials. The plaintiffs alleged that the 
defendants had sold and advertised and offered 
for sale in this country tiles under the title of 
“The Dalle Courtrai du Nord Tile,’ describing 
them as “genuine Courtrai du Nord tiles.” 
Mr. Wilfrid Hunt appeared for the plaintiffs, 
who said that the defendants had not delivered 
any defence to the action. The defendants 
were not represented, and Mr. Justice Astbury 
made an order for a perpetual injunction in the 
terms asked for by the plaintiffs, restraining the 
use of the words “ Courtrai du Nord”’ by the 
defendants, their servants and agents, and an 
inquiry as to damages sustained by the plaintiffs 
and payment of the costs of the action. 


A Faulty Length of Metallic Woven Tape. 

A pornt of interest to builders and steel 
erectors was heard in the Bow County Court 
recently before Judge Snagge. The plaintiff 
in the action was Alfred John Albert, of 680, 
Lea Bridge-road, Leyton, E., a builder and 
contractor, and he sued Edward Good, trading 
as The Eastern Counties Builders’ Supply, of 
480, Hoe-street, Leyton, E., to recover £10, 
being the damage he alleged he had sustained 
through being sold a defective and wrong 
length 66-ft. metallic woven tape. After evi- 
dence had been given, Judge Snagge said he 
thought dampness was the cause of the trouble, 
but he could not say how it arose. He did not 
think he could find the defendant responsible 
for warranting or giving an implied warranty 
for everything he sold, as this would be throw- 
ing far too great a burden on a reatiler. He 
would have to find for the defendant, with 
costs, 





Royton Hall. 
Royton District Council has decided not to 
purchase the historic mansion, Royton Hall. 


THE BUILDER. 


CENTRAL SCHOOL OF 


ARTS AND CRAFTS 
Exhibition of Students’ Work. 


THE only drawback to this quite remarkable 
exhibition of students’ work is lest it should 
not be heard of widely enough. The critic 
must, in fact, walk very warily lest the infection 
of its delightful promise disarm criticism, for 
there is such a perfume about youthful endeavour, 
and power to communicate its own enthusiasm, 
that this is quite likely to be the case. A werd 
of appreciation is due to the Advisory Council 
and directors of the school teechirng who have 
promoted this sound atmosphere, and at the 
same time can preserve a discipline not opposed 
to the freedom and adventure that should belong 
to youthful studics. 

How often it is found tirescme to look at the 
work of artists who have arrived; professions] 
accomplishment cannot conceal from us that too 
often something has gone. Promise here is not 
buried under accomplishment, and it is this 
spirit moving about “in worlds half realised,” 
which is so far more interesting, because it 
promises so much. With this temper the 
exhibition of students’ work abounds. We see 
that to-day the young are wise, not the old. 
Europe smashed all its gods in 1914. The genera- 
tion now growing up have out of the wilderness 
been left to forge truth for themselves. The 
chief factor in life is feeling, and feeling is ever 
near to revolt; but that revolt is sanctioned 
which brings us back to reality again, so that 
to-day we welcome this renewal of youth, 
seeking new experience and adventure through 
its own conviction, and there is plenty of it in 
this exhibition. Many varieties of applied art 
are shown, including architecture, sculpture, 
pottery, etchings, lithographs, textiles, book 
production, stained glass, embroidery, &c. 

Limits of space permit no more than casual 
reference to particular examples, among others 
equally deserving of praise. Pottery by D. N. 
Harding, M. R. Vowles, 8. Finnimore, and H. G. 
Cayley Robinson show ——- of material 
and form; while the colour is good. In the 
architectural section a design for a public house, 
by A. 58. Gray, is full of character and shows 
much promise. Nature studies, by T. M. Bruce, 
should be noticed. There is good work in metal 
craft—sound in design and treatment. An 
embroidered fire-screen, by H. E. Mares, has 
delicacy and charm. Sculpture takes a high 
place in the exhibition. The three nude male 
figures to occupy a three-corner site would be 
improved by more architectural background. 
A figure of a girl, modelled by D. Bell, has that 
something in it which arrests one when crafts- 
manship serves something higher than itself, for 
the mystery of art transcends craftsmanship, 
though incorporate together. A mastiff by 
8. 8. Kingdom, and bulls by W. Cameron, have 
fine sculptural feeling. Architects should see this 
exhibition, for there is work here by students, 
through whom, were opportunity given, we might 
expect to see ornament reaching vital relation- 
ship to architecture again. Among the etchings, 
“A Scaffold Scene’’ by J. D. Haynes should 
be noticed. But here we must stop, leaving it 
to the visitor to make his own acquaintance with 
the many admirable examples in embroidery, 
bookbinding, printing, not forgetting the case 
containing dresses of such particularly nice 
colour and design, or the frames of designs for 
stage dresses. 

It is not easy to account for the variaiion in 
the resources brought to different crafts—or 
why there is more liberation frcm mere custom 
and habit in one than another. The stained 
glass shown—cartoons and actual glass—though 
impeccable, are somewhat dull, too reminiscent 
and lacking in new experiences, and in art it is 
new experience that matters. And so with the 
textiles, which we think might be better. One 
craft, that of script, has got itself into a terrible 
rut in recent years, all too easy and obvious, 
submerged under a sort of standardisation. 
Script needs expansion from this stereotyped 
facility into something more intimate and 
personal. These are minor defects in an exhibi- 
tion which is full of ideas and of the well-directed 
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promise of youth, full of much vitality and also 
closely related to the life of to-day. All this 
should lead us to think well of our own time, 
and those who want to find their enthusiasm 
justified cannot do better than visit the exhili- 
tion, which remains open until June 30, from 
10 a.m. to 8 p.m.; Saturday, 10 to 12. 





THE CATHEDRAL 
CHURCHES OF ENGLAND* 


Ix this work the author has compressed, in 
a manual of convenient size, a vast amount of 
really useful information, orderly arranged and 
lucidly expressed. In his preface he says that 
the book “is intended primarily to provide 
some account, not merely of the buildings, but 
of the institutions connected with them, and to 
treat the cathedral itself as an institution rather 
than to deal with cathedrals as individual 
structures.”” And he has struck the right note 
and supplied a long-felt want, providing just 
that kind of information without which it is 
not possible to form a clear conception of the 
meaning of the internal arrangement of our 
great cathedral churches. Architecturally, it is 
not possible to group our cathedrals as a separate 
class, since only a few of them were built 
especially for use as cathedrals, while the 
others were built originally for various different 
purposes. The greatest number were the 
churches of religious bodies, some, as Gloucester 
and Peterborough, only becoming cathedrals at 
the Reformation. Others, like Durham and 
Ely, served both as the church of the priory 
and cathedral of the see, and many were the 
disputes between the bishop of the see and the 
prior of the monastery. Again, Ripon, South- 
well, and Manchester were collegiate churches ; 
many of the bishops of modern sees have their 
seats in parochial churches, as Newcastle and 
Birmingham; while two of our cathedrals, 
Truro and Liverpool, are modern buildings. 
The only respect in which a cathedral differs 
from any other church is in its possession of the 
cathedra, or throne, of the bishop of the diocese. 

In his treatment of the subject, therefore, the 
author has wisely addressed himself more 
particularly to the historical development of 
the cathedral bodies and services: the institu- 
tion of dean and canons and other officers, their 
duties and places in the church, the various 
offices they filled, and the houses they occupied. 
The internal arrangements, with the gradual 
growth of altars and screens, and the order of 
processions through the church and cloistral 
buildings on Sundays and great festivals, are 
also dealt with at considerable length. The 
portion devoted to the architectural aspect of 
the subject is tersely and well treated, sufficient 
being said to indicate the order of growth of 
the cathedral building and the motives under- 
lying the additions and alterations made at 
subsequent periods. The author is on firm 
ground when, in describing the development of 
the vaulting system and its abutment, he says: 
‘We have laid stress upon these points because 
they form the necessary groundwork of any 
understanding of the development of medieval 
architecture, which is an affair of construction, 
not of pretty and picturesque ornament.” 

An interesting chapter treats of the persons 
directly concerned in the design and construc- 
tion of the buildings, the trade gilds, the mediz- 
val quarries, and the quarrying and cartage of 
stone. Our knowledge of the actual architects 
responsible for our great medieval buildings 1s 
relatively scanty. Thanks to the chroniclers, 
they are often identified with those who at the 
present day are called the clients, but there 
can be no question but that the actual architects 
were men especially trained in architectur< and 
able to devote their attention principally to its 
pursuit. The volume is illustrated by sever ; 
views and plans. It is evident that the matera 
brought together here and presented in a0 
interesting form is the result of much painstaking 
research, and the author merits the thanks of all 
studentsof ecclesiology and mediavalarchit: ture 


Ay F.S.A, Lone 





* By A. Hamilton Thompson, 
don: 8.P.C.K., 1925.) 8s. 6d. net 
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ARCHITECTS’ & BUILDERS’ 
INQUIRY BUREAU 


We are glad to give questions and answers, but cannot 
accept responsibility for contributed replies, especially on 
legal matters. i ding. 

May we appeal to our correspondents to submit their 
queries on paper of a size easily filed, and written as 
legibly as possible, or, better still, in typewriting?—Epb. 





Ancient Lights. 
[Reptres to “A. V. F.” June 4.) 

Srtr,—If the owner of a house or other build- 
ing has acquired a right of light to it, then, 
if any interference to that right of light amounts 
to a nuisance, he has a right to be protected 
from that nuisance. But where, as in this 
case, no right of light has been acquired by 
either party, then “A. V. F.’s”’ only protection 
against a right of light being eventually acquired 
is to obstruct the lights or apertures overlooking 
his garden referred to by erecting, entirely on 
his own premises, a hoarding or temporary 
structure for the purpose. Under Section 87 
of the London Building Act, 1894, a building 
owner may build an external wall on his own 
land, and has a right at his own expense at any 
time after the expiration of one month from 
the service of a notice, to place on the land of 
the adjoining owner, below the level of the 
lowest floor, the projecting footings of the 
external wall, with concrete or other solid 
sub-structure thereunder ; making compensation 
to the adjoining owner, or occupier, for any 
damage occasioned thereby. But, if the pro- 
perty referred to is outside the Metropolitan 
area, and there is no local by-law controlling 
this matter, then “ A. V. F'”’ is entitled to enter 
upon the adjoining premises and abate the 
disturbance by pulling the building down if 
he is convinced the foundations are under his 
land and have not been omitted on his side 
altogether. It is not advisable for him to do 
this, however, without first giving notice to 
the adjoining owner, and he is not advised to 
adopt this remedy of taking the law into his 
own hands in any case. His remedy is in an 
action for damages for trespass since the 
encroachment is of a permanent nature, unless 
compensation can be amicably arrived at by 
negotiations beforehand. Law. 


1. You can do nothing but erect a hoarding 
in front of the new windows. 2. Footings under 
your wall would be trespass unless the builder 
had given notice under Section 88 (12) London 
Building Act, 1894. H. L. 


Fletton Bricks. 
[Rerpty to J. W. Levack, JUNE 4.] 


Str,—The term “ Fletton bricks”’ is usually 
applied to bricks made from a similar shale 
as these are, although not in the immediate 
vicinity of Fletton. There are various fields 
on the outskirts of Peterborough, and others 
by the L.N.E.R. at Whittlesea and other places 
which may reasonably come under the title. 
One would not expect a brick made in Notts 
or Lanes, even from similar shale,to be called 
“ Fletton.” F. 8. I. 


Party Wall Question. 


Sir,—A builds a house and sells to B. The 
adjoining plot is subsequently purchased from 
the principal ground landlord by C. The land 
is laid out for terrace houses, the centre of the 
party walls being on the boundary line. When 
A sells to B, does he also sell the portion of the 
party wall to B which he has built with the 
landlord’s knowledge and consent on the ground 
purchased by C ? 





Royai Archzological Institute. 


The Royal Archwological Institute of Great 
Britain and Ireland will hold its summer meeting 
at Birmingham, from Tuesday, July 20, to 
Wednesday, July 28. ‘The provisional pro- 
gramme has been issued and may be obtained 
from 19, Bloomsbury-square, W.C. 1. 


THE BUILDER. 


THE WEEK IN 
PARLIAMENT 


WESTMINSTER, Wednesday. 


Lead Paint Bill. 


Sir W. Joynson-Hicks, Home Secretary, 
in moving the second reading of the Lead Paint 
(Protection Against Poisonirg) Bill, said that 
two proposals for dealing with the evil of lead- 
paint poisoning were made at Geneva. One 
was that the use of lead paint should be pro- 
hibited altogether, and the other was that every 
effort should be made by regulation to minimise 
the danger arising from its use. There was a 
very great demand for the use of lead paint, 
and the employers who used it told him quite 
clearly that the substitutes which had been 
suggested were not satisfactory. He was 
not prepared at the present time to give the 
Labour Party the total loaf of prohibition, 
because it had not been proved to his satis- 
faction that it was necessary. On the other 
hand, he was prepared to give them the half- 
loaf of regulation, and the choice lay that day, 
not between half a loaf or a whole loaf, but 
between half a loaf and no bread at all. The 
regulations contemplated by the Bill had been 
agreed to by employers and employees. They 
were regulations which would enable substi- 
tutes to be used and which would reduce—he 
would not put it higher than that—the possi- 
bility of poisoning by lead paint. The pro- 
visions of the Bill were supported by the rest of 
the Empire. He did not say that Bill was final ; 
it was, indeed, an experimental measure. He 
was determined to do all he could to reduce 
the evils of lead poisoning, and if he found 
that the regulations were not sufficient he 
would not hesitate to come to the House and 
ask for a Bill to prohibit the use of lead paint. 

Mr. R. Davies, a Labour member, declared 
that the Bill did not ratify the Geneva Conven- 
tion. In 1924 the Labour Government pro- 
duced a Bill embodying the Convention. The 
master painters and the operatives were at one 
in favour of ratification, which was more 
important in view of the increased number of 
men suffering from lead paint poisoning. In 
1919 the total number of sufferers in this 
country was 207; in 1922 it was 246; in 1923, 
337; and in 1924 it had increased to 486. 
The Home Office would be unable to enforce 
the regulations. There were about 70,000 
house painters and decorators in the country, 
and they were employed in twos and threes on 
different houses. How was it possible, in these 
circumstances, to enforce the regulations ? 

Sir W. Joynson-Hicks said that the number 
of inspectors would be increased, and it was 
his experience that trade unions quickly warned 
their members of the existence of new regulations, 
and that the men soon reported breaches of 
the regulations to their unions. : 

Mr. Davies said that if the Office of Works, 
the chief painting department of the State, 
dispensed with white lead in paints, he saw no 
reason why the use of white lead should not be 
prohibited throughout the country. The truth 
was that the white lead corrcders in this country 
and Australia were pushing the Home Secretary, 
who was afraid of them. 

Lord H. Cavendish-Bentinck declared that 
the proposed regulations were useless, and 
would prejudice the problem of reform. Since 
the war the number of cases of lead poisoning 
had been creeping up, and it was disgraceful 
that the most effective methods were not taken 
to prevent this great curse to so many working 

ople. 

Mr. Clayton said it was formerly supposed 
that a poison gas was given out by lead paint 
while it was drying. Experiments had proved 
that there was no ground for this supposition, 
that poisoning was invariably the result of 
the dust caused by dry rubbing down, and that 
the production of this dust was avoided by wet 
rubbing down. The manufacture of lead paint 
was an important industry, and the maintenance 
of all our industries was never more essential 
than it was to-day. It had been found possible 
to safeguard workers from all danger in chemical 
factories where lead paint was made, and like 
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precautions were also possible in the use of 
the paint. 

Mr. Viant, who moved the rejection of the 
Bill, as a man associated with the painting 
trade, declared that wet rubbing down did 
not remove the danger, for this process pro- 
duced a fat or cream which got into the system 
of a painter under his finger nails and caused 
poisoning. When a painter caught the 
disease it was transferred by him to his wife 
and children. Adequate substitutes for lead 
paint existed, and its use in interior work was 
quite unnecessary. 

Mr. Russell, in supporting the Bill, said that 
the Master Painters’ Federation and the Master 
Builders’ Federation had issued official recom- 
mendations of water sandpaper on the ground 
that it prevented lead dust, and also on other 
grounds. 

After further debate, the Bill was read a 
second time by 131 votes to 56—majority, 75. 


Houses Built. 


Mr. Chamberlain informed Mr. H. Williams 
that 106,987 houses were completed during the 
12 months ended March 31 last in connection 
with State-assisted schemes—44,218 by local 
authorities and 62,769 by private enterprise. 


Houses Sanctioned. 


Mr. Chamberlain informed Mr. T. Thomson 
that, up to the end of May, 1926, 292,067 
houses had been authorised for erection under 
the Housing Act of 1923, and 126,138 under 
the Act of 1924. The corresponding figures for 
May, 1925, were 205,030 and 58,359 respec- 
tively. 

Rural Housing Shortage. 


Brigadier-General Clifton Brown asked the 
Minister of Health whether he was aware of 
the shortage of cottages in rural and semi- 
rural areas at rents which the agricultural 
labourer could afford to pay; how many cot- 
tages had been built under the 1923 and 1924 
Housing Acts which were let at 5s. or less; 
and whether he proposed to bring in any further 
legislation this year to help this matter ? 

Mr. Chamberlain said he was aware that 
there was still a shortage of housing accommoda- 
tion in agricultural districts. Statistics were not 
available showing the number of houses erected 
under the Housing Acts of 1923 and 1924 which 
were let at rentals of 5s. or less, but under 
the special financial provisions of the 1924 Act 
6,064 houses had been authorised for erection 
in agricultural parishes, to be let at the appro- 

riate normal rentals contemplated by the Act. 
He hoped it would be possible to introduce a 
Rural Souke Bill this session. 

Customs Duties and Antiques. 


During the discussion on the Committee stage 
of the Finance Bill, Sir H. Slesser welcomed 
Clause 8, which exempts from customs duty 
imported antiques over 100 years old, and hoped 
that the principle of the clause would be extended 
to preventing the removal of ancient buildings 
and other antiques from this country. 

Mr. Churchill, the Chancellor of the Exchequer, 
said that his proposal drew a sharp line of 
distinction between works of art and luxuries. 
Luxuries were a proper subject of taxation, but 
art and the possession of artistic objects in this 
country should not in themselves be destroyed 
by any indulgence of the individual, but should 
remain a continued source of inspiration and 
enlightenment. He hoped it might be possible 
gradually in legislation to make it as easy as 
possible for works of art to come into this 
country and be accumulated for the general 
enjoyment of the people here, and as hard as 
possible for them to be sold to foreign countries. 


Houses Under Construction. 


Mr. Chamberlain informed Mr. Day that the 
number of State-assisted houses under construc- 
tion on January 1, 1925, June 1, 1925, and 
December 1, 1925, were 54,027, 60,706, and 
75,901 respectively. Statistics as to houses 
built by private enterprise without State assist- 
ance were obtained half-yearly. The numbers 
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of such houses under construction on April 1, 
1925, were 35,835, and on October 1, 1925, were 
37,660. 

British Granite for Roads. 

Mr. Campbell asked the President of the 
Board of Trade whether he had received repre- 
sentations from the granite and roadstone trade 
on the subject of the increasing use by local 
authorities of foreign setts and kerbs ; whether, 
since the British article is equivalent in value 
and its production increased employment, he 
could make representations to the lccal authori- 
ties in quand on to the need for preference to 
British undertakings, and what, generally, was 
the action he was taking on the whole matter. 

Colonel Ashley, the Minister of Transport, who 
replied, said that as regarded road works 
assisted from the Road Fund, the policy of his 
Department was in conformity with the terms 
of Circular No. 400, issued by the Ministry of 
Health in May, 1922. Wherever he was in a 
position to do so he took steps to bring pressure 
upon the local authorities to use British plant 
and material. In addition, formal permission of 
his Department had to be obtained before any 
foreign plant or material could be used on works 
expedited for the relief of unemployment. He 
did not consider it possible, however, to insist on 
specific sanction in advance for the use of 
foreign plant or material in connection with all 
works assisted by grants from the Road Fund, 
such as, for example, the ordinary works of 
maintenance and improvement in Class I and 
Class II roads. These works were of very con- 
siderable extent and were widely distributed, 
and local authorities would resent interferer.ce 
on the part of a Government Department in the 
details of local administration. It should also 
be pointed out that only a portion of the work 
of the highway authorities came under the 
review of his Department. The tonnege of 
imported roadstone represented less than one- 
sixtieth part of the total consumption of road- 
stone in Great Britain. Some parts of the 
country were so placed as to enable water-borne 
materials from abroad to compete favourably 
with British products, and the possibility of this 
competition had sometimes proved useful in 
tg. undue advances in the price of 

ritish materials. 
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CONSTRUCTIONAL PROBLEM COMPETITION 


Tis Competition is limited to students in 
architecture and building classes or schools, 
assistants who have not passed the Final of 
the R.1.B.A., and others engaged in architecture 
or building, not over twenty-five years of age. 
A prize of £1 will be awarded each week for a 
satisfactory solution. Drawings to be on paper, 
tracing paper or linen, not exceeding 30in. by 
22 in. (Imperial size), and should be in ink, with 
bold lines and printing, as the drawings, if 
reproduced, are much reduced in size. The 
drawings can be sent in a large envelope or 
rolled. Competitors must put their name and 
address on each drawing. Those who wish to 
have their drawings, &c., returned must enclose 
a stamped and addressed adhesive label. 


Answers, addressed to the Editor and marked 
“Problem 21,’’ to be sent in not later than 
first post June 21. The Editor’s decision to be 
final. 


PROBLEM No. 19. 


The prize of £1 has this week been awarded 
to Mr. W. G. Cox, Cosham, Hants., who submits 
a good working drawing of the problem. The 
construction is sound and the boarding is laid in 
the direction of the fall of the flat, but he has 
made two mistakes in the lead work ; first, the 
rolls are too wide apart, and secondly, in detail 
D he has carried the roof lead up the curb and 
under the cill in one piece instead of providing 
a flashing. Owing to expansion and contraction 
of the lead the rclls should be spaced from 
2 ft. 3in. to 2ft. 9in. centre to centre. 


Mr. C. H. Haynes submits a clear drawing, 
but his detail of 6 lbs. lead gives a thickness of 
about 5-16ths in. instead of about 1-10th in. 
His lead hip to the lantern is too wide, and 
a lead hip to the flat is wrong. It is not usual 
to carry the lead under the cill and over the 
internal mould to form a condensation gutter. 


Mr. Cormie provides a lantern much too small 
to light the showroom properly. His details 


are fairly correct, but he omits the flashing to 
the curb and also runs his boarding across 
the fall of the flat. The boarding should run 
the way of the fall, so that any ridges in the lead 
caused by the edges of the boarding curling 
up will be in the same direction as the flow of 
the rain water, thus preventing to a great extent 
the accumulation of soot, &c., which has a 
tendency to destroy the lead. 

Mr. E. G. Elcock submits a good drawing, 
but his construction is much stronger than 
necessary. Others who have submitted fair 
solutions are Messrs. J. E. Farnaworth, Sydney 
J. Lowman, and R. Teague. 

For a span of 25 ft. R.S.J.’s of various sizes 
have been shown, from l6in. by 6in. to a 
9in. by 7in. As a ready guide, the depth of 
the R.S.J. should equal }in. to the foot span, 
and a timber joist 4in. to the foot span, plus 
one inch. 


PROBLEM No. 21. 


A reservoir to hold 25,000 gallons of water, 
required for supplying a country house, is to be 
built on the side of a hill, the surface of which 
has a slope of 1 in 15ft. The water is to be 
pumped up from a supply 50ft. lower down 
than the reservoir. The subsoil is soft wet clay, 
12 ft. in thickness, with stone beneath it, the 
strata of which follow the slope of the surface 
of the ground above. 


The reservoir is to be constructed of brick- 
work (not reinforced concrete) upon a founda- 
tion of concrete, and covered in with brick 
arches carried upon brick piers or steel girders 
and joists. 


Draw to a scale of 2 ft. to an inch, plan and 
sections showing the construction, including the 
ventilation and provision against the water 
being contaminated, with details to a large 
scale. State on the drawing the means to 
be adopted for making the reservoir water- 
tight. 
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THE BUILDING TRADE 


“HOW CALIFORNIA BROKE THE TRADE, UNIONS, 
AND SAN FRANCISCO WON THE ‘OPEN SHOP,’” 


Tis is the title of an article received from 
a New York correspondent, and we think it 
will be read with interest at the present time. 

‘* The United States of America, the home of 
the happy, well-paid workman and the pros- 
perous employer, has recently set Kurope 
an example in suppressing militant trade 
unionism in the State of California and the 
city of San Francisco. ‘The case of San Fran- 
cisco is remarkable both for its success and for 
the previous powers, most outrageously exer- 
cised, of the local trade unions. Although 
trades unions existed in America long before 
1076, it was not until that year that unionism 
became the bellicose force it was in that city. 
So powerful was it that from California it 
swept across the Rocky Mountains to the 
Middle and Eastern States, followed by the 
founding of that gigantic organisation, the 
American Federation of Labour. 

The unionists of California fought at first 
for higher wages and shorter hours, but 
unionism, spreading like a weed, soon grew 
to such power that not a hammer was lifted, 
not a brick laid, or a pipe fitted, nor a wall 
plastered, without the sanction of the unions. 
Did an employer discharge a drunken, in- 
subordinate or incompetent workman without 
the unions’ leave, he faced a strike within 24 
hours, and was forced not only to reinstate the 
worker, but pay him and his fellows for the 
time they were ‘‘ out.’’ The power of the 
unions. was absolute, and for years they 
exacted the utmost obedience to their complex 
and extravagant rules and regulations. 

Here are some of the regulations then 
rigidly enforced in the building industry. The 
roofers’ union would not allow an asphalt 
heater to begin work before 8 a.m., with the 
result that the rest of the roofing gang loafed 
for half an hour or so while the asphalt was 
warming. Incidentally, the union prohibited 
all apprenticeship. The electrical workers’ 
union restricted the number of outlets a mem- 
ber could instal in a day. If a member in- 
stalled more, he was cautioned, and, for re- 
peating the offence, fined. The painters’ union 
restricted the size of the brush which its mem- 
bers might use. It prohibited also the use of 

whitewash sprayers and of paint guns; it 
virtually prohibited apprenticeship. The brick- 
layers’ union limited the number of bricks a 
member was allowed to lay in a day: for many 
years it allowed no apprentices. 

The plumbers’ union, according to Mr. 
D. W. Ryder, an American, writing in the 
American Mercury, enforced even worse rules. 
No apprentices save journeyman plumbers’ 
sons were allowed in the trade, and even 
master plumbers’ sons were not allowed from 
1907 to 1921, so that during this 14-year 
period scarce 25 apprentices learned this trade 
in San Francisco. No plumber was allowed to 
bend a pipe to fit into an offset, but had to use 
fittings instead—to cause more work. No 
labourer or carpenter was permitted to cut a 
hole in conerete to permit the passage of a 
Pipe, no matter how small or simple the job 
might be. No union plumber would work with 
non-union material. Plumbers could not work 
overtime on Saturdays without the union’s 
Perinission, no matter what the emergency. 
Men who did more work than the standard set 
by the union, were punished for their 
eficieney; finally, no employer was allowed 
4 Stay on a job for more than two hours a 

y. 

The plasterers’ union allowed only one 
4pprentice in each shop, regardless of its size 
or the number of men, and no additional 
apprentice was admitted till the first one had 
served two years. For Saturday morning work 
double pay was demanded, while the use of 


labour-saving machines was strictly pro- 
hibited. ‘Lhe steam fitters’ union required 
radiators and steam pipes to be carried from 
the street by steam fitters—work which 
ordinary labourers could have done quicker and 
cheaper. ‘That such and similar preposterous 
reguiations could have been enforced to the 
letter—and at times to patent absurdity—over 
a long period, even while the city was rebuild- 
ing after the fire of 1906, is incredible; yet 
it was done, and the power in industry of the 
San Francisco unions was matched by their 
power in politics; for years the city was 
unionist, from the Mayor down to the lowest 
job-holder. Not until 1912 was their political 
power shattered. 

Unable, at length, to stand the unions’ 
bullying and blackmailing any longer, San 
I’rancisco rose against them and curbed them ; 
to-day they are wholly impotent. Though 
strong on paper, the unions were unable at 
the last Labour Day celebrations to turn out 
more than 11,000 marchers on their parade, 
in lieu of the countless hordes in their palmy 
days. And this, despite preparations begun 
in January, with prizes, essay and oratorical 
contests, threats of fines, and every conceiv- 
able device to ensure a big turn-out. After 
nine months’ preparation less than 15 per 
cent. of the unionists turned out. How this 
débacle was caused is a long story; but, put 
in a few words, the public rose against the 
unions and smashed them. 

The unions, as they grew in size and 
strength, seized more and more power, and 
when they had it they used it so unintelli- 
gently, so autocratically, so dishonestly, and 
to the so obvious injury of the community, 
that all persons outside their ranks were forced 
into combination against them. The first 
attack in San Francisco was made, naturally, 
on the building trade unions. The moneyed 
public, tired of the ever-increasing cost of 
labour, showed increasing reluctance to build; 
the contractors tried to lower wages ; bickering 
followed, and finally a wage arbitration board 
was set up. In March, 1921, it made its 
award, reducing wages by seven-and-a-half 
per cent. Not enough for the employers, it 
was too much for the unions; they struck. ‘The 
local Chamber of Commerce intervened, in- 
effectively; the unions would not budge. 
After a few weeks’ strike the general public 
began to take notice; they realised it was not 
merely a private quarrel between private 
parties; it was a catastrophe to the com- 
munity. So business men met and decided to 
try the ‘‘ open shop,’’ which, of course, meant 
war. For this funds were needed; the group 
called in the financial leaders of the city, and 
in less than two hours had pledges of nearly 
two million dollars. Then they got the con- 
tractors to promise to adopt the ‘* open shop,”’ 
and formed an organisation called the Indus- 
trial Association of San Francisco to enforce 
it. This body at once recruited workers 
throughout the country, to replace those on 
strike. It announced there was no desire to 
destroy the unions; it promised a wage board 
and invited the strikers to return to work—- 
with the non-union men. Many unionists did 
return; those who did not were replaced by 
free workers, and within six weeks the build- 
ing industry was operating up to 60 to 70 per 
cent. of its normal strength. Then the 
strikers, seeing their jobs going to outsiders, 
got into a panic and voted, in defiance of 
their leaders, to return to work as individuals, 
under the ‘‘ open shop."’ The abolition of the 
old, idiotic union rules had already restored 
confidence and encouraged building ; soon there 
was plenty of work for all the new men as weil 
as for the former strikers. By the end of the 
year (1921), the fight was over, the unions 


were in a state of collapse; industrial peace 
reigned in San Francisco. 

In March, 1922, however, the plumbers’ 
union had the temerity to strike, in order w 
get the employers to discharge the score of 
non-union men then working in the city. But, 
through the Industrial Association the contrac- 
tors soon obtained enough non-union plumbers 
from other States to carry on the work. To 
enforce the ‘‘ open shop’’ the Association 
introduced a system of permits under which 
no plumbing contractor could get a permit to 
buy plumbing materials unless he agreed to 
conduct his job as an “open shop.’’ The 
trade unions then attacked the system in the 
courts. ‘They caused the arrests of building 
material dealers, charging them with breaking 
the State Anti-Trust Act; they lost their case. 
They then induced the federal government to 
file a Bill in the local Federal Court against 
the builders’ materials merchants, and praying 
for an injunction against the proposed system. 
The Federal Court enjoined it as an interfer- 
gnce with interstate commerce under the Sher- 
iman Act, but the defendants appealed to the 
United States Supreme Court which, in March, 
1925, unanimously reversed the District Court 
and dissolved the injunction against the per- 
mit system. The battle for trade freedom was 
won, the ‘‘ open shop *’ was and is in force, 
and the plumbers’ strike had collapsed long 
before this decision. 

Since the plumbers’ and plasterers’ strike of 
1923 there has not been a job or jurisdictional 
strike in the building industry of San Fran- 
cisco, though there had been 22 in the last 
year of the closed shop, and over 40 in the 
three years immediately preceding the adop- 
tion of the open shop. And although in such 
trades as the carpenters’ and the bricklayers’, 
the union men outnumber the non-union men 
by five or six to one, the open shop prevails. 
Union and non-union men work side by side 
on a job; none of the old, oppressive rules have 
been revived, and no agreements made be- 
tween the unions and the employers. Wages 
are fixed by wage-boards ereated by the In- 
dustrial Association; the three or four small 
controversies concerning wages or hours have 
been peaceably and promptly adjusted by it. 
Apprenticeship has been reinstated; technical 


schools have been stacted for training 
plumbers, bricklayers, plasterers, painters, 
paperhangers, tile - setters, housesmiths, 


moulders, etc., and these schools have been 
copied by cities in other States. ‘T'he ‘* open 
shop "’ obtains in nearly all the other indus- 
tries, as the shipping, lithographic, leather, 
glass, foundry, tramways, warehouse, clothes, 
factory, sweetmeat, hotel and catering indus. 
tries; from eighty to ninety per cent. of the 
manual labour of San Francisco is now done 
under the open shop conditions. And what has 
been done in California can and should be 
done in Great Britain.”’ 





Committee on Dating and Sealing Patents. 


The Board of Trade have a spointed a com- 
mittee, consisting of Mr. J. Whitehead, K.C. 
(chairman), Mr. H. A. Gill, M.A., Mr. A. J. 
Martin, O.B.E., Major-General Sir Philip Nash, 
K.C.M.G., C.B., and Mr. J. Swinburne, 
M.Inst.C.E., F.R.S., to enquire into and report 
whether any, and if so what, change is desirable 
in the practice of the United Kingdom of (a) dat- 
ing and sealing patents applied for under Sec- 
tion 91 of the Patents Acts, 1907 and 1919, 
as of the date of the application in the foreign 
state; (b) dating and sealing other patents as 
of the date of application, as provided by Sec- 
tion 13 of the Acts. The Secretary to the 
Committee is Mr. B. G. Crewe, the Patent 
Office, 25, Southampton-buildings, London, 
W.C.2, to whom all communications relating 
to the work of the Committee should be 


addressed. 
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RENT RESTRICTION 


Decontrol. 


In our issue for March 12 we noted the case 
of Catto v. Curry (1926, 1 K.B. 460), in 
which it was decided what was the meaning 
of the proviso to section 2, subsection (1) of 
the Rent Act, 1923. That subsection decontrols 
a dwelling-house when a “ landlord ’’ comes 
into possession, but the proviso to the sub- 
section provides that where part of a dwelling- 
house to which the principal Act applies is 
lawfully sublet and the part so sublet is also 
a dwelling-house to which the principal Act 
applies, the principal Act shall not cease to 
apply to the part so sublet by reason of the 
“ tenant "’ being in or coming into possession, 
and the Divisional Court held that this proviso 
excluded a mesne tenant from claiming de- 
control under the subsection. 

In our note on the case we asked the ques- 
tion, what would be the ition if the mesne 
tenant was a person holding on a long lease, 
and we drew attention to the dictum of Lord 
Darling in Jenkinson v. Wright (1924, 2 K.B. 
645; The Builder, October 31, 1924). The 
answer to this question has been given to the 
effect we indicated might be the case in the 
recent caso, Finey v. Gougoltz (Weekly Notes, 
May 22). In that case the defendant held a 
long lease of a house of which he was in 
possession at a ground rent of £10 per annum, 
and in February, 1925, he had sublet one 
room unfurnished, with the use of the scullery, 
to the plaintiff at a weekly rent of 16s. After 
a time the plaintiff declined to continue paying 
the rent at that rate, alleging that it was in 
excess of that permitted by the Rent Acts, as 
the standard rent of the whole house was £60. 
The defendant then levied a distress for the 
rent in arrear at the rate of 16s. The plaintiff 
then brought this action for an injunction and 
for damages for illegal distress, and he also 
applied for apportionment of the rent by a 
separate summons. It was admitted that if 
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the house was within the Rent Acts, and the 
rent could be apportioned, then no rent would 
have been in arrear and the distress would 
have been illegal. 

The case is not at present fully reported, 
but it appears that, as in Jenkinson ». Wright, 
which was a case of mortgage, the Divisional 
Court held that by virtue .of section 12, sub- 
section (7) of the Act of 1920, the defendant's 
tenancy being held at a rent of less than two. 
thirds of the rateable value the Rent Act, 
1920 did not apply to the tenancy, and there- 
fore the defendant was in the position of 
a ‘* landlord *’ within section 2, subsection (1), 
of the Rent Act, 1923, and being in possession 
of the house after the passing of the Act of 
1923, the house was decontrolled and the 
Rent Acts did not apply to the room sublet, 
and the distress was justified. We may ob- 
serve that the length of the lease is not really 
the crucial point apparently, but the fact that 
in very long leases the rent is very often not 
two-thirds of the rateable value. In such cases 
the leaseholder becomes the ‘‘ landlord *’ for 
the purposes of section 2, subsection (1) of the 
Act of 1923, and obtains decontrol. 

It may be said this case discloses a way in 
which hardship may be inflicted on subtenants, 
as they do not inquire as a rule what is the 
nature of the tenancy of their lessor and 
cannot tell whether the house is decontrolled 
or not; but, in fact, there is little substance in 
this suggestion, but rather it puts a check to 
a practice that has grown up under the Rent 
Acts of tenants or subtenants agreeing readily 
to terms and then turning round and re- 
pudiating their agreements and invoking the 
Rent Acts to absolve them from their bargains. 
In fact, the Act of 1923 marks a step towards 
a return to saner methods and makes the 
parties take care of their own interests and 
exert common sense in their agreements in- 
stead of encouraging them to agree to any- 
thing and then invoke the law to relieve them 
from their engagements. The conduct of many 
tenants in this respect has been a scandal. 





COMPARISON OF PRICES OF BUILDING MATERIALS 
IN MARCH, APRIL, AND MAY, WITH CURRENT PRICES 


May, 1926. June, 1926. 


Materials. March, 1926. April, 1926. 

Bricks— £ s.d. - S &&. S 4 ¢@ 
in (PO. cceccenteeeens 6 So © asses . mS sencen S © We seeaes 45 6 
DOE .cccactaudes aneene oe © sens ae a en wess 2 seer 213 3 
PE seca tundenh bee eaw’ \ 2 ae en oe © aeeces ee 2 esnaae 2110 O 

TOTO . ci cecvseeeues oe  @ gear 2 a ewan J ere 10 6 

CE cnn e dee eeewald Sh ee Sates oe Mistacex 14 6 

Shingle (2 in.) ....cccccccccees 3 O 5... BD OD swssce a eereee 12 9 

Portland Cement ...........++. 2 of ee iy 2 a * & sete 218 0 

Ground Blue Lias Lime........ 2 2 ae - <2 WM wevkee im © ésanes 24 6 

Grey Stone Lime .........++.- oS. & Pee } I gta 3 a eer 211 9 

CE ME nncpenccoastibaned SB Ghoecee B Diikscwcs eo 2 

Portland Stone...........++++. S © sso i Saree - © sasnes 44 

Good Sound Building Timber— 

ROL EE Os antedéedwrscennee OD @ nccckec ee we @ eecces i eee 28 0 0 
De MEE Ms coccssvevecseses a © © seve ee SD étanct ae 2 UP sicmes 25 0 0 
SS eens Se eee Fo. eee an. a We oeean 25 0 0 
Bae Me Wks. 406608 6eeneeeees me 6. CS edee 2 2 ean 2 eee 24 0 0 
Be. Cie. ctcccoowesesaces ae oe @ eeca Ae We eeeews ee MP eecené 20 0 0 
Te ee a a UW eccees ee a R assuan a we SS tewwns 22 0 0 
Slates— 
Te) | Seep rocere es. Re:  S oscavsc > We cekees et  aeree 37 12 6 
, » SS). Serre re sy eee ee ke i eee 14 0 O 
ee | os weneeeeh Ee aiene nt (O weennal ee © «ennes 25 12 6 
BOM MEO MR cocccccescoses .: ae Dee: oneses oe Oh beeen 17 12 6 
Seem. 3 BH ccocvcececceds oe © aeK a a De esneus oe ae O aeawes 1315 0O 

Pls casceenteseuasuwes 8 £2 eee 2 eee 3 i ae 12 10 O 

Iron— 

Gommmnem TED cccccccecccese 2h yer fk Pee of * eae 13 0 0 

, Mild Steel Bars.............. OD cscoces OO OO wines Ey ow 1 0 0 
PTO ccacecesduceaesaen a &@ sce oe a. SS iencate ae ae. De feceds 10 0 0 
Pi ne. <. sccadeécasanwees ae a @ sncuns ed iy Mt aw ale ae fe ee 19 0 0 

BOS BONE ceccvicssccdosvecs 45. 2S @ «epees Bi F accuser a oe OS aceuus 41 10 0O 

Glass— 

15 o&. Sheet ...cccvsecceee Bhi ccces Sere Tickces 34 
ae ce Uerdeonasueeuens . oe Gi cccce See 44 
eh «. Suceenccevesuses 5§.... Cee B scaves 5 

Raw Tésesed O88... cccccccccece -  cauees - me ekases a Nwewex = 

Turpentine .........eeeeeeees GB 6 .ceoee BF sccece B 6 neces 5 6 

Ground English White Lead.... 5515 0 ...... GEE D cewves Be SB OD ssscae 50 5 0 

White Lead Paint ............ ae © estees Sa @ wacess Gee @ cicecs 68 15 0O 

BNE BODE ccccceceesencucsucee @ OO ceeess. BH GO BD cesese oe © ® eccive 43 0 0 
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THE TRADES TRAINING 
SCHOOLS 


THE annual judging of the work done by the 
students of the past session took place on Friday 
June 4, at the Trades Training Schools,. 153, 
Great 4 Titchfield-street, W.1, which are main- 
tained by the Worshipful Company of Carpenters 
and the Associated City Companies of Armourers 
and Brasiers, Glaziers, Joiners, Painter-Stainers, 
Pewterers, Plaisterers, Tylers and Bricklayers, 
and Wheelwrights. The judges were Mr. G. (. 
Barnes, -Mr. E. Guy Dawber, P.R.I.B.A., 
Mr..W. J. Englefield, Sir Harry Foster, Sir 
George Frampton, R.A., Mr. F. T. W. Goldsmith, 
F.R.I.B.A., Mr. W. Stewart Greene, Mr. (C. 
Hampton Hale, Mr. Alexander L. Howard, J.P., 
Major E. B. Hunter, M.I.E.E., Sir W. Goscombe 
John, R.A., Mr. R. J. Johns, Mr. Arthur Keen, 
V.-P.R.[.B.A., Sir Edwin L. Lutyens, R.A., 
Mr. H. T. B. Moreland, Mr. G. J. Newson, Mr. 
George Parlby, Mr. W. .T. Plume, Mr. E. 8. 
Rider, Mr. Frank W. Robson, Mr. 8S. G. Castle 
Russell, M.I.E.E., Mr. H. D. Searles-Wood, 
F.R.LB.A., Sir John W. Simpson, PP.R.I.B.A., 
Mr. F. Adams Smith, F.R.1.B.A., Professor R. 
Elsey Smith, F.R.I.B.A., Mr. T. W. Townend, 
and Professor W. H. Wagstaff. 

Mr. D. Wintringham Stable, LL.B., Master 
of the Worshipful Company of Carpenters, 
presided, and the Carpenters’ Company was 
represented” by Mr. Frederick Sutton, J.P. 
(Chairman of the Schools), Mr. Percy Preston, 
and Mr. J. Hutton Freeman. The work exhibited 
in the various classes of carpenters, joiners, 
handrailers, masons, glaziers, painters and 
decorators, plasterers, plumbers, metal workers, 
stone carvers, life modelling, tilers and _brick- 
layers, wheelwrights, woodcarvers, and elec- 
tricians was interesting and very convincing of 
the value of the training provided at these 
schools, carried on under the directorship of Sir 
Banister Fletcher, V.-P.R.1.B.A. 

Prizes and medals, as awarded by the judges, 
will be distributed at Carpenters’ Hall, Throg- 
morton-avenue, in the early part of next session 
after the reopening of the schools on Septem- 
ber 20. 


HOUSING MATERIAL 
TESTS 


In the grounds of the Building Research 
Department, where. new materials and systems 
of building are investigated by experts on behalf 
of the Department of Scientific and Industrial 
Research, a two-story house has been built 
with a permanent steel framework, but with 
only temporary walls. At the present time 
the walls are made of Fletton bricks, and careful 
experiments and tests are being made in order 
to discover exactly how these resist variations of 
temperature and climate. The results will 
eventually form a standard for a normal brick 
house. As soon as these standards have been 
obtained, the temporary walls will be dis- 
mantled, and then a wall of some other material, 
possibly wood, steel, or concrete, will be inserted, 
and the tests will be made again. In this way 
it is hoped to discover actually what are the 
merits or demerits of walls of houses made of 
wood, as compared with brick, steel, or even 
cast iron. Up to the present many tests have 
been made of building materials, notably at 
the National Physical Laboratory at Teddington, 
but in almost every case these experiments 
have been under cover, where the materials 
have not been exposed to rain, hail, snow, 
and other varieties of weather. The Depart 
ment of Scientific and Industrial Research 
believe by thus having an actual house built 
out in the open, exposed to all changes of climate, 
it will be possible to obtain a far more accurate 
estimate of the value of different walling 
materials than by indoor investigations. 


Finance Enquiry Petition. 

A petition for a public enquiry into the 
principles governing} financial policy is being 
promoted and signatures are invited by the 
Joint Hon. Secretaries, Messrs. Alison Neilans 
and Maurice B. Reckitt, of Abbey Hous 
(Room 324), Westminster, 8.W.1. 
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NEW BUILDINGS IN 
LONDON. 


Acton.—Foundations are being constructed 
for the extension of the works of the Curzon 
Laundry in Avenue-road, Acton, W. 3, at a cost 
of about £5,000. Messrs. George Bollom & Sons, 
Ltd., builders, 14, Essex-road, Acton, W. 3. 
Mr. G. Percy Pratt, J.P., architect, 174, High- 
street, Acton, W. 3. 

Albert Embankment.—Negotiations have been 
opened for the sale of a large site of 37,500 sq. ft. 
for building purposes, in Albert Embankment, 
Broad-street, Salamanca-street, and Salamanca- 
place, S.W.1. Messrs. Hillier, Parker, May & 
Rowden, surveyors, 27, Maddox-street, W. 1. 

Beckenham.—Plans have been prepared for 
a block of flats in the residential area of the 
town and building work will be shortly put in 
hand. Mr. C. Gordon Smith, architect, 56, 
Cannon-street, E.C. 4. 

Belgravia.—The contract for pulling down 
and rebuilding the Midland Bank, Ltd., 
Nos. 87-91, Buckingham Palace-road, and 174, 
Victoria-street, S.W.1, under the direction of 
Messrs. Whinney, Son & Austen Hall, architects, 
has been obtained by Messrs. Hall, Beddall & 
Co., Ltd. The new building is being erected on 
a heavy reinforced concrete raft, with steel and 
concrete floors, and faced with Portland stone. 
The ground floor and basement are designed for 
use as banking premises, and the upper floors 
arranged as offices. 

Belmont.—Plans are in course of completion 
for the restoraticn of the upper floors and roof 
of the centre block of the Belmont Institution of 
the Fulham Board of Guardians, recently 
damaged by fire. The cost is estimated at about 
£6,000 to £7,000. Messrs. A. Saxon Snell & 
Phillips, architects, 9, Bentinck-street, Man- 
chester-square, W. 1. 

Bermondsey.—It is proposed to modernise 
and enlarge the baths in Lower-road and 
Artillery-road, 8.E. 1, for the B.C., at a cost of 
£9,000. Mr. R. J. Angell, architect, Town Hall, 
Spa-road, 8.E. 16. 

Brixton-road.—A further portion of the old 
premises of Messrs. Quin & Axtens, Ltd., in 
Brixton-road and Loughborough-road, 8.W. 3, 
is shortly to be demolished to make way for 
a large new emporium for Messrs. Bon Marché, 
Ltd., drapers. Plans are now under considera- 
tion. Mr. H. Payne Wyatt, architect, 465, 
Brixton-road, Lambeth, 8.W. 9. 

Canning Town.—A scheme for the building of 
eight blocks of self-contained flats on a site in 
Manor-road, E., is shortly to be put in hand. 
Mr. W. Lionel Jenkins, M-.Inst.C.E., architect, 
Town Hall, West Ham, E. 15. 

Charing Cross-road.—Steelwork is now being 
erected in connection with the large new cinema, 
restaurant, dance hall, &c., to be built in 
Charing Cross-road and Soho-square, W. 1. 
Messrs. Griggs & Son, builders, 100, Victoria- 
street, Westminster, 8.W.1. Messrs. Archibald 
D. Dawnay & Sons, Ltd., steelwork, Steelworks- 
road, Battersea, S.W.8. Mr. E. A. Stone, 
F.S.I., architect, 20, Berkeley-street, W. 1. 

Chiswick.—A new branch is to be erected near 
Kew Bridge, S.W., for the directors of the 
National Provincial Bank, Ltd., Bishopsgate, 
E.C.3. Mr. F. Allwright, builder, 33, The 
Grove, Ealing, W.5. Mr. F. C. R. Palmer, 
F.R.I.B.A., bank architect. 

City.—New premises are shortly to be erected 
upon the site of Nos. 28, 30, 32 & 34, Great 
Eastern-street, E.C.1, in connection with the 
extension of the warehouses of Messrs. Brown 
Bros., Ltd., motor and cycle manufacturers. 
Mr. R. J. Girling, architect, Hamilton Hall, 
Felixstowe. 

City.—A large block of offices, with shops on 
the ground floor, is being erected in Fenchurch- 
street, E.C. 3. Messrs. F. Smith & Co. (Builders), 
Ltd., builders, 9, Bush-lane, Cannon-street, 
E.C.4. Messrs. F. Taperell & Haase, architects, 
9, Portland-place, W. 1. 

Ealing —The Old Manor House estate, at 
Gunnersbury-lane, W.5, is to be extensively 
developed for housing purposes. Mr. W. 
Atkinson, architect, 15, Balfour-road, Acton, 
W.3. (This paragraph is a correction of one 
meorrectly given in our issue for May 28.) 
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East Ham.—The tender of Mr. H. C. Horswill, 
builder, 182, Green-street, Forest Gate, E. 7, 
is under consideration by the East Ham War 
Memorial Hospital Committee, with a view to 
acceptance for the erection of the proposed 
hospital the cost of which is estimated at 
£60,000. Mr. Joseph Rookwood, F.8.I., quantity 
surveyor, 25, Bedford-row, W.C.1. Messrs. 
Mennie & Smith, AA.R.I.B.A., architects, 
11, New Court, Lincoln’s Inn, W.C. 2. 

Edgware.—The Underground Electric Rail- 
ways Company, of London, Ltd., Electric 
Railway House, Broadway, Westminster, 8.W. 1, 
have in contemplation the erection of a large 
gerage adjacent to the station at Edgware. 

r. Stanley Heaps, architect to the company, 
55, Broadway, 8.W. 1. 

Edmonton.—It is proposed to erect new wards 
at the Edmonton House Institution in Bridport- 
road, N.18, to accommodate 120 patients, 
and tenders will be asked for shortly. Mr. J. C. 8. 
Mummery, A.R.I.B.A. (Messrs. Rowland, 
Plumbe & Partners), architect, 34, Blooms- 
bury-square, W.C. 1. 

Finsbury.—Work has commenced upon the 
re-instatement of the premises in Red Lion 
Market, Whitecross-street, E.C.1, of Messrs. 
J. & H. Hargreaves, worsted label manufac- 
turers, destroyed by fire recently. Messrs. 
C. H. Boyd & Son, Ltd., builders, 37, Craven- 
terrace, Lancaster Gate, W. 2. 

Fleet-street—The St. Bride’s Foundation, 
Fleet-street, E.C.4. propose to sell a site of 
about 1,381 sq. ft., at the rear of 121, Fleet- 
street, E.C.4, for building purposes, for the 
sum of £5,500. Mr. H. D. 8. Leake, secretary, 
Charity Commission, Ryder-street, St. James's, 
8.W. 1. 

Hanwell.—An extensive rebuilding scheme is 
about to be commenced at the “Prince 
of Wales’’ public-house, Bristol-road, for 
Messrs. Ashby’s Staines Brewery, Ltd. Mr. 
G. F. Sharpe, architect, 33, Pope’s-grove, 
Twickenham, Middlesex. 

Hanwell.—It is proposed to build a new 
Wesleyan Church at Hanwell, W., at a cost 
of several thousand pounds. Messrs. John 
Willmott & Sons (Hornsey), Ltd., builders, 
40, Tottenham-lane, Hornsey, N.8. Messrs. 
Williams & Cox, FF.R.I.B.A., architects, 
34, Henrietta-street, Strand, W.C. 2. 

Hendon.—The Tenterdon Hall Estate in 
Tenterdon-road, N.W., is to be developed 
for residential purposes. About 110 houses 
are to be erected, of which about 30 are now 
being built. Messrs. R. & J. Pritchard, builders, 
237, Golders Green-road, N.W. Mr. H. V. 
Rowlands, architect, 14, Green-lane, Hendon, 
N.W. Mr. H. A. Nash, assistant architect, 
16, Clissold-road, Stoke Newington. Mr. P. 8. 
Edwards, surveyor and estate agent, 237, 
Golders Green-road, N.W. 

Highgate.—The contract for a new factory 
at 75-79, Highgate-road, for Messrs. Shand, 
Kydd, Ltd., wallpaper manufacturers, from 
plans and specification prepared by Mr. Andrew 
Mather, L.R.I.B.A., has been signed with Messrs. 
Hall, Beddall & Co., Ltd., and Messrs. Smith, 
Walker, Ltd., are supplying the constructional 
steelwork ; iron sashes, Crittall Manufacturing 
Co., Ltd.; iron fire escapestairs, Messrs. Carron Co. 

High Holborn.—Messrs. W. 8. Barton & Co., 
builders, 43, Chancery-lane, W.C.1, have 
secured the contract for the rebuilding] of Nos. 
12, 13, 14 & 15, Great Turnstile, for Messrs. 
The Express Dairy Co., Ltd. Messrs. Wm. 
Woodward & Son, architects, 15, Gt. James- 
street, Bedford-row, W.C. 1. 

Kensington.—An extensive building site at 
the corner of Bishop’s-road and Queen’s-road, 
W., is to be negotiated for development. 
Messrs. Beard & Son, agents, 110, Westbourne- 
grove, W.2. Mr. A. Sykes, F.R.I.B.A., archi- 
tect, 19, Fitzroy-square, W.1. 

Kentish Town.—The contract for the re- 
building of “The Gipsy Queen ’’ public house, 
Malden-road, Kentish Town, N.W. 5, for Messrs. 
Watney, Combe, Reid & Co., Ltd., Stag Brewery, 
Pimlico, 8.W.1, has been placed with Messrs. 
Hall, Beddall & Co., Pitfield Wharf, Waterloo 
Bridge-road, 8.E.1, and building operations 
have now commenced. Mr. E. B. Musman, 





B.A., A.R.I.B.A., architect, 8, Prince’s-street, 
Westminster, S.W. 1. 
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Leicester-square.—Following upon an amalga- 
mation of Messrs. H. C. Russell, Ltd., of War- 
dour-street, W.1, and Messrs. Stagg & Mantle, 
Ltd., Leicester-square, W.1, it is proposed to 
form a new company, called Stagg & Russell, 
Ltd., whose intention is to rebuild the whole 
of both owners’ premises, occupying practically 
the whole of an island site. The “ Leicester 
Lounge”’ public house will be pulled down to 
form the site for the first section of the new 
emporium. Plans are under consideration. 

Ley-street.—Plans have been prepared for 
a block of 46 semi-detached houses on an 
estate in Ley-street, E. Mr. J. W. Lobden, 
surveyor and architect, 478, Romford-road, E.7. 

Mare-street.—The site bounded by Mare- 
street, Water-street, and Wells-street, E.1, is 
to be shortly covered by a block of brick and 
stone-faced buildings, consisting of shops, 
showrooms, offices, &c., on three floors. Mr. 
H. W. Binns, F.8.I., architect, 15, Soho-square, 
Oxford-street, W.1. 

New Barnet.—Extensive development of the 
Dutch Church estate at Oakleigh Park is to be 
put in hand, and many types of houses erected. 
Mr. Thomas Adams, builder, Wood Green, N.22. 
Messrs. Basil Scruby & Co., surveyors, Lincoln 
House, 296, High Holborn, W.C. 

New Cross.—Subject to obtaining a financial 
grant, work is to be put in hand at an earl 
period upon the erection of a new church hall 
in Knoyle-street, 8.E., forthe Vicar and Wardens 
of St. Michael’s Church Council. Messrs. E. 
Procter & Partners, architects, 83, St. Paul’s- 
churchyard, E.C.4. 

Norbury.—A group of 30 houses and 16 flats 
is to be erected upon the Norbury estate in 
Westminster-avenue, S.W. Messrs. George 
Poulton & Sons, builders, 11, Westbrook-road, 
Thornton Heath, will commence work on the 
site this week. 

North Kensington.—An appeal has been issued 
for funds to enable the sum of £80,000 to be 
collected, so as to build the proposed Princess 
Louise, ey Hospital for Children 
on a site in St. Quinton-avenue, W.10, contain- 
ing 50 beds, out-patients’ block, nurses’ home, 
administration block, &c. Messrs. Geo. A. 
Lansdown, F.R.I.B.A. (Messrs. G. A. Lansdown 
& Brown), 9, Regent-street, W.1, and J. T. 
Saunders, F.R.I.B.A., 14, Linden-gardens, W.2, 
associated architects. 

Old-street.—Large premises have been ac- 
quired at the corner of Old-street and Coronet- 
street, E.C.1, for conversion into showrooms 
and offices. Mr. T. L. Hostler, architect, 
Old-street, E.C.1. 

Peckham.—Work is to be commenced this 
week upon the refronting and remodelling of 
the upper floors of Nos. 3 to 21, Rye-lane, 
Peckham, 8.E., in order to provide a new furni- 
ture department at the stores of Messrs. Jones 
& Higgins, Ltd., general drapers, &c., Peckham, 
8.E.1. Mr. James Parsons, builder, 190, 
Waterloo-road, Lambeth, 8.E.1. No sub-con- 
tracts placed. Mr. H. Payne Wyatt, architect, 
465, Brixton-road, 8.W.9. 

Putney.—The Church of England Training 
College Capital Fund Committee have given 
instructions for the preparation of plans for 
the Whiteland Training College, which is to be 
built at Putney, 8.W.15, at a cost of approxi- 
mately £100,000. Sir Giles Gilbert Scott, R.A., 
architect, 7, Gray’s Inn-square, W.C.1. 

Regent-street.—A large block of shops and 
offices, &c., is to be erected on the west side of 
Regent-street, W.1, north of Oxford-circus. 
Messrs. F. G. Minter, Ltd., builders, Ferry 
Works, Putney, 8.W. 

Richmond.—Plans have been adopted by 
the Joint Isolation Hospital Committee of 
Richmond and Heston and Isleworth for the 
extension of the observation block and adminis- 
tration block at the Mogden Isolation Hospital 
and the modernisation of the central heating 
system, at an approximate cost of £7,000. 
Mr. H. Percy Adams, F.R.1.B.A. (Messrs. 
Adams, Holden & Pearson), architect, 9, 
Knightsbridge, 8.W.1. 

Southwark.—New office and factory premises 
are to be erected in Borough High-street, 8.E.1. 
Mr. 8. C. Addison, architect, Grove-road, 
Eastbourne. Messrs. J. Bodle, Ltd., builders, 
18, Victoria-place, Eastbourne. 
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Spitalfields—A group of 12 shops is to be 
erected upon a site on the Holland estate, at 
Spitalfields, E. Messrs. Chessums, Ltd., builders 
Imperial Works, Portland-road, Tottenham, 
N.15. 

Stoke Newington.—Work is to commence 
shortly upon the conversion of a large row of 
property, Nos. 19-39, Blackstock-road,} Seven 
Sisters-road, N.1, into shops and showrooms, 
with flats above. Messrs. Moore-Smith & 
Colbeck, architects, 14, Union court, Old 
Broad-street, E.C.2. 0 

Strand.—Excavations for the foundavions for 
a new building in Savoy-hill, W.C., for the 
Savoy Hotel, Ltd., are in progress. The 
premises will be used as dining and recreation 
rooms for the hotel staff. Messrs. J. W. Falkner 
& Sons, builders, 24, Ossory-road, 8.E.1. 
Messrs. Collcutt & Hamp, architects, 126, 
Wigmore-street, \.1. 


NEW STANDS AT EPSOM 


Work on the new stands at Epsom Race 
Course will begin on June 14, and be finished, it 
is hoped, by the middle of next March. The 
whole of the present stand fronting the race- 
course will, it is announced, be pulled down and 
replaced by a structure, 700 ft. long and 70 ft. 
high, which will hold 20,000 people—14,000 
more than can be accommodated at present. 
The new structure will be in three sections—the 
West or Club Stand, including the Royal Suite, 
the Grand or Centre Stand, and the East or Open 
Stand. It will contain 200 private boxes and 
luncheon rooms. The total cost will be 
£115,000. 

The Club Stand will be at the western end, 
and the winning post and judge’s box will be 
exactly opposite the centre of the stand. Its 
length is 150 ft., and it will be of four tiers. 
Here on the ground floor will be the jockeys, 
dressing and weighing-in rooms. The King’s 
suite, on the top floor, will comprise a drawing- 
room, dining-room, withdrawing rooms, and 
a large terrace box opposite the winning post 
and the box will conform to the general scheme 
of decoration. The Press box and the trainers’ 
stand will be near to the Royal box. All the 
tiers are carried on huge cantilevers, so that 
there will be no supporting posts to obscure the 
view. Along the first terrace at the back, 
behind the boxes, will run a huge dining-room, 
150 ft. long. Infront willbethelawns. Adjoin- 
ing the Club Stand will be the Grand Stand. 

Tattersall’s will stretch in front of the grand 
stand to the course rails. From the ground 
level to a height of 30 ft. at the back will run an 
inclined tier. The greater part of it will be for 
standing, but a portion will be railed off for 
reserved seats, from which direct access will be 
possible to the private luncheon rooms built in 
two stories behind the inclined tier. Above this 
there will be three more tiers with private boxes 
overlooking the course, and behind them will 
run a wide corridor opening direct on to private 
luncheon rooms. The open stand to the east of 
Tattersall’s and the grand stand will be com- 
posed of one large tier, practically all of which 
will be undercover. Beneath it will be luncheon 
and refreshment rooms. In front, running down 
to the course rails, will be the lawns. 

The floors will be of reinforced concrete and 
the tiers themselves of terra-cotta blocks. The 
outside walls will be of hollow terra-cotta blocks 
formed as panels between the steel girders, and 
the fronts of the stands towards the course will 
be finished in smooth white cement. 

Of the old stand, only the newly-erected 
dining-rooms at the back will remain, and the 
new stand, extending both east and west of the 
present building, will be built over the space now 
occupied by Langland’s No. 1 and Barnard’s 
No. 1 stands. The stand will be partly parallel 
with the course, but at its western end—that 
nearer the paddock—at an angle to it, thus 
giving everyone a better view of the race and 
the winning-post. 

The architects for the work are Messrs. 
Reeve & Reeve, of Margate, in association with 
Messrs. Eleock & Sutcliffe, FF.R.1.B.A., of 
Avenue House, 21, Northumberland-avenue, 
W.C.2. The consulting engineer is Mr. Harold 
Cane, of Victoria-street, 8.W.1. 
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RATES OF WAGES IN THE BUILDING TRADE 


Every endeavour is made to ensure accuracy, but we cannot be responsible for errors. 



















































































{ Brick- | C’rp’ters.{ Pilas- Pium- | . 
Masons. | jayers. | Joiners. | terers. Slaters. | bers. | Painters. | Lab eam 
EET ER 1/3 1/8 1/8 1c 1/8 1/8 1/8 1 /3t 
Aceri ba States 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/8 
Altrin eee, 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/8 
Ashton-under-Lyne...... 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/8 
ees. ..| 18 1/8 1/8 1/8 1/8 1/8 1/8 1/3 
Barrow-in-Furness ...... 1/8 1/8 1/8 1/3 1/8 1/8 1/8 1% 
eee eee 1/8 1/8 1/8 1/8 1/8 1/8 1/8 18 
Ssiemuscatecs 1/6 1/6 1/6 1/6 1/6 1/6 1/6 1/1 
Bedf ccngnnmaesanteni MEE 1/6 1/6 1/6 1/6 | 1/6 1/6 i/l 
Birkenhead .......... ilo | imo | 1f0 | ift | imo f 170 | If | 1/4 
Birmingham’ ...... 2.7: 1/3 1/8 1/8 1) 1/8 1/3 1/8 iat 
Bishop Auckland ...... 1 1/8 1/8 1/8 1/8 1/8 1/8 1/8 
Blackburn ............ 1/8 1/8 1/8 1/ 1/ 1/8 1/8 1/3 
Blackpool :.....°2277° 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/3 
Rr genanes 1/8 1/8 1/8 1/8 1/3 1/8 1/8 1/3 
Bournemouth ..... °°. .: 1/6 1/6 1/6 1/6 1/6 1/6 1/6 1/1 
DUNNE cacteneennes, 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/3 
Brentwood ............ 1/64 1/6} 1/64 1/64 1/64 1/64 1/64 13 
Bridgwater ©... 2.2.2.7 1/5 1/5 1/5 1/5 1/5 1/5 1/5 a 
DIE tnictcat nas kiind 1/6 1/6 1/6 1/6 1/6 r/6 1/6 1/12 
pa nett paar 1/3 1/8 1/8 1/8 1/8 1/8 1/8 1/3 
ln ee eg ak 18 1/8 1/8 1/8 1/8 1/8 1/8 1/3 
Burton-on-Trent ........ 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/8 
(kcal 1/8 1/8 1'8 1/3 1/8 1/8 1/8 1° 
Cambridge... 2.22.22: 1/6 1/6 1/6 1/6 1/6 1/6 1/6 -o 
pe eee. 1/3 1/8 1/8 1/8 1/3 1/8 1/8 1s 
Chatham ....°. 2/0/2227 1/54 1/54 1/5} Lisp | 1/5 1/54 1/54 Hts 
Chelmsford... 2.22.22. 1/5 1/5 | 1/5b | 1/5 1/5k | 1/5b | 1/sh | 
Cheltenham ............ 1/6 1/6 1/6 1/6 1/6 1/6 1/6 an 
roa ate 1/8 1/8 1/8 1/8 1/8 1/8 1/8 Ht . 
Chesterfield... °-°°°°"*° 1/8 1/8 1/8 1/8 1/8 1/8 1/8 18 
Colchester ©.....2°°7 7: 1/54 | 1/54 | 1/58 | 1/58 | 1/58 | 1/58 | 1/58 ye 
Joventry ............-. | 1/3 1/8 1/8 1/8 1/8 1/8 1/8 1/33 
ge eterna 1/6} 1/6} 1/64 1/6} 1/6} 1/6} 1/6} 13 
Darlington <.. 222212222 18 | 18 | 18 | 18 | 18 | 18 | 18 | 18 
ar artes | 128 1/8 1/8 1/8 1/8 1/8 1/8 1/3 
ee oe 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/8 
all epineasiaes 1/7) | 1/7e | 27k | oath | oaste |. 1th | oss :. 
Durham ...... adore 1/8 1/8 1/8 1/8 1/8 1/8 1/8 3 
B. Glam. (Mon. Vati.).... 1/8 1/8 1/8 1/8 18 1/8 1/8 1/8 
Eastbourne .. ......... 1/6 1/6 1/6 1/6 1/6 1/6 1/6 7c 
SE ccneseirscesness 1/7 1/7 1 1 1/7 1/7 1/6 is 
Folkestone .........°7° 1/4¢ | 1/4b | 1/4t | 14a | 1/4g | 14a | 14g | 10 
Gloucester :........° °° 1/6 1/6 1/6 1/6 1) 1/6 1/5 a 
Grantham :..........: 1 A 1/65 1/6} 1/6 1/6 1/64 1/6 1/2 
pte i Rinpababaeinapetcie 1/8 1/8 1/8} 1/8 1/8 1/8} 1/7 1/3 
panna eetaaon te 1/8 1/8 1/8 1/8 18 1/8 1/8 1/3 
Great Yarmouth........ 1/5 1/5 1/5} 1/54 1 |5 1/5 1/5 tS 
Guildford .............. 1/5 iist 1/5} | 1/54 ist 1/5 1/5 if 
heeded 1/3 1/8 1/8 1/8 1/8 1/8 1/8 1/8 
PD chocucccnane 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/3 
Hartlepools .......... °° 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/8 
I ee 1/44 1/4} 1/4} 1/4} 1/4} 1/44 1/44 t= 
ee ree 1/6 1/6 1/6 1/6 1/6 1/6 1/5 ‘a 
Huddersfield. 22 ** 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/3 
ee eersere | 1/8 1/8 1/8 | 1/8 1/8 1/8 1/8 if 
RN ec oa | 146 1/6 1/6 16 1/6 1/6 1/6 1/1 
SET st sscscccscocs | 1/3 1/8 1/8 1/8 1/8 1/8 1/8 1/3 
Leamington Spa ........ 1/64 1/64 1/6 | 1/6} 1/64 1/64 1/64 is 
ae re Nepal | 1/8 1/8 1/8 1/8 1/8 1/8 1/8 Hs 
CE ee 1/8 1/8 1/8 1/8 1/8 1/8 1/8 [St 
DD nticcnnensenes 1/64 1/6} 1/64 1/6} 1/64 1/64 1/6} HS 
PRE RSpe ge 1/8 1/8 1/8 1/8 1/8 1/8 1/8 st 
CE ce enitnadirnaie 1/10 1/10 1/10 1/11 1/10 1/10 1/9} : at 
Llanelly |... vases 1/8 18 is. 1/8 1/8 i, : 3h 1a} 
2m.radius .. / /9 1/9 1/9 / I 
London { 12-15 m. radius 1/9 1/9 1/9 ij" 1/9" 1/9 1/8 1/4 
Loughborough ........ 1/8 1/8 1/8 1/8 1/8 1/8 1/8 : Ky 
pata nomenon 1/6 1/6 1/6 1/ 1/6 1/6 1/6 i 
Maidstone ............ 1/5} 1/5} 1/54 1/54 1/54 1/5$ 1/54 1 } 
Manchester ............ 1/8 1/8 1/8 1/8 1/8 1/8 1/8 8 
Mansfield .............. 1/8 1/8 1/8 1/8 1/8 1/8 1/8 iS 
Merthyr Tydfil...) . "°° 1/8 1/8 1/8 1/8 1/8 1/8 1/8 te 
Middlesbrough <2. 2-27! 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/3 
Newcastle-on-Tyne : 1/38 1/8 1/8 1/8 1/8 1/8 1/8 :3 
Newport, Mon........."" 1/8 1/3 1/8 1/8 1/8 1/8 1/8 ‘3 
Northampton .......... 1/7 1/7 1/7 1/7 1/7 1/7 1/7 ia 
NOEWEOR sccccccccccces 1/6 1/6 1/6 1/6 1/6 1/6 1/6 1 . 
Nottingham ....... 21°: | 128 1/8 1/8 1/8 1/8 1/8 1/8 i/l 
as | 1b | 15k | 1/58 | 158 |] 15h | Te | 1h} 28 
EE 4butsacceccece |; 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/1 
Oxford ......eeeeeeeees 1/6 1/6 1/6 1/6 1/6 1/6 1/6 1/3 
Plymouth — seseeeeeeees 1/8 1/38 1/8 1/8 1/8 1/8 1/7 Ht 
Pontypridd bebesarecaes | 17 1/8 1/8 1/8 1/8 1/8 1/8 1/1 
Portsmouth ............ 1/6 1/6 1/6 1/6 1/6 1/6 1/6 1 3 
DT. Sieshueswnauas 1/8 1/8 1/8 1/8 1/8 1/8 1/8 in 
i ‘pesebesancecs 1/6 1/6 1/6 1/6 1/6 1/6 1/6 if 
Rochdale .............. | 128 1/8 1/8 1/8 1/8 1/8 1/8 1 } 1 
Rochester ............ 1/54 1/54 1/5} 1/5} 1/54 1/5} 1/5$ HS 
lacs maenaie 1/8 1/3 1/8 1/8 1/8 1/8 1/8 13 
DMD vcccccesscace 1/64 1/64 1/64 1/64 1/64 1/64 1/64 1/3 
a schcese buchen 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/2 
Scarborough ......... -| 1/% 1/74 1/74 1/74 1/7$ 1/74 1/7 | jis 
SEE sccccccececs | 18 1/8 1/8 1/8 1/8 1/8 1/8 1/2 
Shrewsbury .....cccccee 1/6} 1/64 1/6} 1/6} 1/6} 1/64 1/64 1 ; 
Southampton .......... 1/6 1/6 1/6 1/6 1/6 1/6 1/6 Ht 
Southend-on-Sea ...... 1/5} 1/5} 1/5} 1/5} 1/5} 1/54 1/54 1/3 
Southport ............ 1/8 1/8 1/8 1/8 1/8 1/8 1/8 i's 
South Shields .: 2.1227: 1/8 1/8 1/8 1/8 1/8 1/8 1/8 18 
Stockport.............. 1/3 1/8 1/8 1/8 1/3 1/8 1/8 ie 
Stockton-on-Tees ...... | 18 1/8 1/8 1/8 1/8 1/8 1/8 1/3 
Stoke-on-Trent ........ | 1/3 1/8 1/8 1/8 1/8 1/8 1/8 i/l 
MIORE ‘oc pccccccccccecs 1/5} 1/54 1/5} 1/54 1/54 1/54 1/5 13 
Sunderland ............ 1/8 1/8 1/8 1/8 1/8 1/8 | 18 1/3 
SWANSEA .eeeeeeeseeese 1/8 1/8 1/8 1 1/8 1/8 1/8 1/1 
Swindon .esececeeeeees 1/6 1/6 1/6 1/6 1/6 1/6 1/5 an 
, eerie | 1/5) | 1/58 | 1/5) | 1/5e | 1b | 1a | ee | 2B 
Torquay ....... beeeees 1/7 1/7 1/7 1/7 [7 1/7 1/7 1/1 
Tunbridge Wells ......:: 1/5) 1/54 1/5} 1/54 1/5} 1/54 1/54 1/3 
Waketield ..........4. | 1/8 1/8 1/3 1/8 1/3 1/ 1/8 i 
ST A ncncsshesbeoces | 1/t 1/7} 1/7h | 1/2 1/7) 1/7) 1/7) 1/31 
Warrington .......- sai 1/3 1/3 1/3 1/3 1/8 1/8 i/8 is 
West Bromwich ........ 1/8 1/8 1/8 1/3 1/8 1/8 1/8 1/3 
SE snevepeses sabes 1/8 1/3 1/3 1/3 1/8 1/8 1/8 i/l 
Windsor ..... eccccscce | BIS 1/6 1/6 1/6 1/6 1/6 1/6 1/3 
Wolverhampton ........ 1/3. ie | 18 1/8 1/8 1/8 th 1/2 
Norcester ..... onceene / / 1/6} 1/6 1/6} 1/64 3 
Sl aduaainnninbannns 1/8 1/8 1/8 ie 1/3 1/3 1/3 List 























Wor rates oi wages in the Building Trade in Scotiand, see page 974. 



































June 11, 1926.] 


THE BUILDER. 


CONTRACTS, COMPETITIONS, &c, 


For some contracts still open, but not included in this List, see previous issues. Those with an asterisk 


are advertised in this number. 


Certain conditions bevond those given in the oe information 
are imposed in some cases, such as that advertisers do not bind themselves to accept the 


iowest or any 


tender ; that a fair wages clause shall be observed ; that no allowance will be made for tenders; and 
that deposits are returned on receipt of a bona-fide tender unless stated to the contrary. 

The date given ai the commencement of each paragraph is the latest date when the tender, or the name» 
of those willing to submit tenders, may be sent in ; the name and address at the end is the person from whom 
or place where quantities, forms of tender, &c., may be obtained. 





BUILDING, PAINTING, ELECTRIC 
LIGHTING, HEATING, etc. 


*x JUNE 14-17.—Bermondsey.—ALTERATIONS ANv 
RE \ECORATION.—(a) Alterations to existing building 
to provide increased office accommodation and waiting 
room accommodation; (6) refuse destructor and 
alterations to existing building in connection therewith ; 
(ec) internal redecoration of nurses’ home for the 
Guardians of the Parish. Henry H. Reeve, clerk, 
Guardians’ Offices, 283, Tooley-street, S.E.1. Deposit 
£5 Bank of England Note. 

JUNE 14. — Bethnal Green. — FOUNDATIONS, 
DRAINAGE, AND OTHER WORKS.—Execution of foun- 
dations, drainage, and other works in connection with 
the first contract for the construction of poupense new 
public baths, &c., at Old Ford-road, E.2, for the 
Metropolitan Borough Council. David 5. Keep, 
Town Clerk, Town Hall, Bethnal Green, E.2. De- 

sit £5. 

“— UNE 14.—Bridlington.—HOvUSsE.—Residence, First- 
avenue, Sand Cottage estate, for Miss J. A. Cockerill. 
F. Vaux, F.R.1I.B.A., Chartered Architect, Danesmoor 
Chambers, Quay-road. 

JUNE 14.—Bristol.—ADDITIONS.—Additions to the 
premises at Feeder-road generating station, for the 
T.C. H. Faraday Proctor, chief engineer and general 
manager, Colston-avenue. Deposit 25 5s. 

JUNE 14.— Carlisle. — PAINTING. — Painting and 
decorating the following schools :—Lowther-street 
school and Margaret Sewell secondary school; St. 
Patrick’s school, Spring Gardens-lane; St. Stephen’s 
school, St. Stephen’s-street ; Stanwix school, for the 

.. H.C. Marks, Surveyor to the E.C., 18, Fisher- 
street. 

JUNE 14.—Chertsey.— REPAIRS.— External repairs to 
22 cottages at Oyster-lane, Byfleet, for the R.D.C. 
N. 8. Brettell, clerk, 80, Guildford-street. 

x JUNE 14.— Coventry.— PASSENGER  LIFT.— 
Estimates for a passenger lift at the Coventry and 
Warwickshire Hospital, Stoney Stanton-road, Coventry. 
T. R. J. Meakin & Son, architects, 11, Warwick-row, 
Coventry. : 

JUNE 14.—Dewsbury.—PaINTIvG.—Painting and 
decorating work required at Public Library, for the 
C.B. Borough Surveyor. 

JUNE 14.—Drigg.—HALL.—Parish hall for the 
Building Committee. L. Wynne Williams, architect 
and surveyor, Church Stile, Drigg, Holmrook. 

JUNE 14.—Forehoe.—COTTAGES.—One pair of 
cottages in Wramplingham, two pairs of cottages in 
Bawburgh, and seven pairs of cottages in Costessey, for 
the R.D.C. Lionel Standley, clerk, Council Offices, 
Wymondham. Deposit #1. 

JUNE 14.—Glasgow.—WoORK.—For (1) joiner work 
—alterations to laboratory, High School of Glasgow, 
Elmbank-street ; and (2) several works and alterations 
to Provanside School, North Montrose-street, for the 
E.c. J. Clark, Director of Education, 129, Bath- 
street. 

JUNE 14.— Kennington.—DWELLINGS.— Construc- 
tion of two blocks of dwellings on a site situate at White 
Hart-street, Kennington, on the following bases:— 

Scheme *‘ A’: in brick construction. Scheme“ B’”’: 
in steel and concrete construction, for the L.C.C. 
Architect to the Council, The County Hall (Room 
No. 3), Westminster Bridge, on payment to the Cashier 
of the Council of a deposit of £2 in respect of each 
scheme. 

JUNE 14.—Killamarsh.—ScoxHooL.—Council school 
for about 420 children, for the Derbyshire E.C. G. H. 
Widdows F.R.I.B.A., Architect to the Committee, 
County Offices, St. Mary’s Gate, Derby. Deposit£1 1s- 

JUNE 14.—Mald:n.— HOUSES.— Twelve  semi- 
detached houses on two sites in Fambridge-road, for 
the T.C. Borough Engineer. 

JUNE 14.—Queen Camel.—ScuooL.—New Council 
school and special subjects centre, at Queen Camel, 
for the Somerset C.C. A. J. Pictor, F.R.I.B.A., 14, 
Queen-square, Bath. 

JUNE 14.—Rotherham.—HEATING.—Installation of 
low-pressure hot water apparatus at the Badsley Moor- 
lane Council School, for the C.B. C. A. Broadhead, 
A.R.I.B.A., Devonshire House, Moorgate. 

JUNE 14.—Sheffield.— ExcAVATING. — Excavating 
work at Tenter-street Depot and Garage, for the T.C. 
W .G. Davies, A.R.I.B.A., City Architect. Deposit 41. 

JUNE 14.—Sheffield.—PAaInTING.—Painter’s work 
required to be done at the motor bus garage, Bramall- 
lane, for the T.C. W. G. Davies, A.R.I.B.A., City 
Architect. 

JUNE 14.—Sheffield.—SvuB-STATION.—Transformer 
sub-station, off Chesterfield-road, near Cobnar-road, 
Woodseats, for the T.C. S. E. Fedden, General 
a and Engineer, Commercial-street. Deposit 

8. 6d. 

JUNE 14.—St. Erme.— BUNGALOWS.—T wo bungalows 
at Polsue Wood, St. Erme, on the Truro-road. Mrs. 
B. Moyle, Polsue Manor House. 

JUNE 14.—Wakefield.—FILTER HovsE.—Construc- 
tion of a filter house and foundations for plant, tanks 
and incidental work at Jaw Hill, Kirkhamgate, near 
Wakefield, for the T.C. C. C. Smith, Waterworks 
Engineer. Deposit £1 1s. 

JUNE 14.—Wallasey.—HOvSsES.—Four houses on the 
Conway-streetsite,fortheC.B. Borough Engineer and 
Surveyor. Deposit #1 1s. 

JUNE 14.—Wallingford.—ALTERATIONS AND EN- 
~~ a > ‘Find. Beant for me eo 

on. - H. Flo Board’s Architec he 
Market Place, Newbury. ? . 


JUNE 14.—West Riding.—RENOVATIONS AND RE- 
PaIRS.—For Heptonstall Council school—internal 
painting, dc.; Heptonstall Council school—pointing 
gables, &c.; Colden Council school—internal and 
external painting, &c.; Colden Council school (head 
teacher’s house)—external painting only; Colden 
Council school—formation of teachers’ room (trade, 
joiner); Crimsworth Council school—internal and 
external painting, dc.; Crimsworth Council school 
(caretaker’s house)—external painting only; Crims- 
worth Council as boundary walls, dc. ; 
Old Town Council school—internal and external 
painting, &c.; Old Town Council school (caretaker’s 
house)—external painting pane 4 Old Town Council 
school—pointing boundary walls, &c.; Mytholmroyd 
Burnley-road Councilschool—trade, builder or pavior; 
Mytholmroyd, Burnley-road Council school—trade : 
plumber (repairs to w.c.’s, &c.); Mytholmroyd, 
Scout-road school—internal and external painting, 
ac.; Mytholmroyd, Scout-road (head teachers’ house) 
—external painting only; Mytholmroyd, Scout-road 
school—pointing school and boundary walls, &c. ; 
Midgley Council school—internal renovations, &c. 
(June 17) ; Soyland, Ripponden, Stones Council school 
—internal renovations, « ¢., pointing to school buildings 
and boundary walls, 4c.(June19). A. Beilby, Division 
and boundary walls, Ac. (June 19). . Beilby, 
Divisional Clerk, Education Office, Sowerby Bridge. 

JUNE 14.—Wetherby.— HovusEs.—Thirty-four houses, 
12 to be erected at Wetherby, eight at Thorner, six at 
Bilton, four at Clifford, two at Kirkby Overblow, and 
two at North Rigton, for the R.D.C. A. Suttel, archi- 
tect. Deposit 41 1s. 

JUNE 14.—West Ham, — CLEANSING AND PAINT- 
ING AND REPAIRING. —Of theinteriors of variousschools 
during the summer vacation, for the County Borough 
Council. John H. Jacques, L.R.I.B.A., Architect to 
the Education Committee, 61, West Ham-lane, Strat- 
ford, E. Deposit 41. 

JUNE 15.—Ballater.—HEATING.—Low-pressure heat- 
ing installation in the Albert Memorial Hall and 
Gordon Institute, for the Hall Trustees. J. Stewart, 
secretary, Hall Trustees, Ballater. 

JUNE 15.—Bedwas and Machen.—HoOvsING.—forty 
parlour type houses and the construction of the neces- 
sary roads and sewers upon a site near the railway 
station at Machen, for the U.D.C. Idris Leyshon, 
architect. Deposit £2 2s. 

JUNE 15.—Bootle.—HovsES.—Thirty-two nouses of 
the parlour type, in pairs, to be erected on the housing 
site at Linacre-park, for the C.B. Borough Engineer 
and Surveyor. Deposit £2 2s. 

JUNE 15.—Brighton.—A DpITIONS.—Alterations and 
additions, repairs, painting, dc., in connection with the 
formation of X-Ray, massage and dark rooms, c., in 
the basement of ‘*‘ E”’ Block at the Poor Law Infirm- 
aries, Elm-grove, for the B.G. E. Wallis Long, archi- 
tect, 6, Old Steine. 

JUNE 15.—Bristol.—CONVENIENCES.—Public con- 
venience for women and for carrying out certain 
alterations to the present convenience at Colston- 
avenue, for the T.C. L. 8. McKenzie, City Engineer 
and Surveyor, 63, Queen-square. Deposit £2 2s. 

JUNE 15.—Daventry.—HovusrEs.—Erection of 14 
at Upper Weedon, for the R.D.C. J. B. Williams, 
architect, The Moot Hall, Daventry. 

JUNE 15.—Ecclesfield.—PARTITION.—Erection of 
partition, provision of lavatory accommodation, and 
removal of gallery at the Town Council school, for the 
West Riding E.C. A. Rayner, 151, Cross Hill. 

JUNE 15.—Elland.—Hovses.—Four blocks (three 
blocks of four each and one block of three), non-parlour 
type of houses, for the U.D.C. T. Exley Fisher, 
L.R.I.B.A., Housing Architect. Deposit 21 1s. 

JUNE 15.—Henley.—CorTraGcrEs.—For Bix, eight 
cottages ; Russells Water, six cottages; Park Corner, 
four cottages, and Brightwell, six cottages, for the 
R.D.C. E. V. Ive, architect, Vicarage-road. 

JUNE 15.—Holy well Bay.—__ HovusE.— Boarding house, 
at Holywell Bay, North Cornwall. H. L. Butler, 
architect, 39, Edward-street, Truro. Deposit 10s. 6d. 

JUNE 15.— -—A», ITIONS.—Additions and 
alterations to Oxley Hall, Weetwood, for the Leeds 
University. J. C. Procter, A.R.I.B.A., and F 


Charlton, A.R.I.B.A., Associated Architects, 62, 
Woodhouse-lane. Deposit #2 2s. 
JUNE  15.—Liverpool.—PaInTING.—Cleaning and 


painting inside administrative block and nurses’ home, 
Fazakerley Sanatorium, for the T.C. Land Steward 
and Surveyor. 

JUNE 15.—Tavistock.—HOUSES.—Twelve houses 
at Lifton and four houses at Petertavy, for the R.D.C. 
A. K. G. Johnstone, Clerk. 

JUNE 15.—Tenterden. — Houses. — Twenty-four 
non-parlour houses on the Henley site, St. Michaels, for 
the T.C. W.L.C. Turner, surveyor. Deposit £2 2s. 

JUNE 15.—Wallasey. — ExTENSIONS. — Extensions 
and alterations to public baths, Guinea Gap, for the 
Cc Borough Engineer and Surveyor. Deposit £1 1s. 

JUNE 15.—W mstow.—PAINTING AND DIS- 
TEMPERING.—Carrying out sundry works of improve- 
ments and interior and exterior renovation in painting, 
distempering, &c., to various schools in the district, 
for the E.C. H. Prosser, Architect, Education Com- 
mittee Offices, 263, High-street, Walthamstow, E.17. 

JUNE 16.—Bristol.—CENTRE —Handicraft centre 
at Hotwells Council School, for the T.C. City Estates 
Surveyor and Valuer, The Exchange, Corn-street. 

JUNE 16.—Dublin.—REPAIRS.—For (a) internal re- 
pairs, painting work, c., at 10, Fleet-street ; (6) recon- 
struction of dome, City Hall, for the C.B. John J. 
Murphy, Town Clerk. Deposit £1 1s. 


£67 


JUNE 16.—Durham.— ExTENSIONS.—Alterations and 
extensions to Bede College, Durham. Joseph Potts « 
y  aaaaanaes 57, John-street, Sunderland. Deposit 

JUNE 16.—Ely.—HOUvsES. —Fifty houses in the R.D. 
and one at the Council’s Beck-row pumping station, 
Mildenhall, for the R.D.C. H. F. Wykes, architect, 
Downham-road. Deposit £2 2s. 

JUNE 16.—Grangegorman.—RESLATING.—Removing 
existing slating and re-slating about 1,007 squares of 
roofs at Portrane Mental Hospital, Donabate, co. 
Dublin, for the Committee. 8. J. McClure, Chief Engi- 
neer, Portrane Mental Hospital. 

JUNE 16.—Grimsby.—OFFICES.—Tramways offices 
in Victoria-street, for the C.B. H. Gilbert Whyatt, 
Borough Engineer. Deposit £2 2s. 

JUNE 16.—London.—CLEANING, PAINTING AND 
REPAIRS.—At Eastern Fever Hospital, Homerton- 

ove, Homerton, E., for the Metropolitan Asylums 
Board. Office of the Board, Victo Embankment, 
E.C.4. Deposit £1. 

JUNE. 16.— London.— CLEANING, &0., AND 
ALTERATIONS.—(1) Cleaning and painting works at 
certain institutions, and (2) alterations to entrance at 
South-Eastern Ambulance Station, New Cross-road, 
8.E. 14, for the M.A.B. T. Cooper, Engineer-in-chiet, 
M.A.B. Offices, Victoria-embankment, E.C.4. De- 
posit £1 for each tender. 

JUNE 16.-—London.—CLEANING, PAINTING, AND 
REPaIRS.—At Western Fever Hospital, Seagrave- 
road, Fulham, 8.W.6, for the M.A.B. T. Cooper, 
Mngineer-in-chief, M.A.B. Offices, Victoria-embank- 
ment E.C. 4. sit £1. 

JUNE 16.—London.—HEATING.—For (1) installation 
of forced circulation heating and hot-water service 
apparatus at the Eastern Fever Hospital, The Grove, 
Homerton, E.9. and (2) installation of forced circulation 
heating and hot-water apparatus as an extension to the 
existing apparatus at The Downs Hospital for Children, 
Banstead-road, Sutton, Surrey, for the M.A.B. T. 
Cooper, Engineer-in-Chief, Office of the Board, Victoria- 
embankment, E.C.4. Deposit £1 each. 

JUNE 16.—Oxford.—A _ DITIONS.—To the motor bus 
garage, Cowley-road, for the City of Oxford Motor 
Services, Ltd. A. A. Tyler, General Manager, 138, 
High-street. Deposit £2 2s. 

JUNE 16.—Plymouth.—PaInTING.—External paint- 
ing to Nos. 3, 5, 7, and 7A, Bedford-street, for the C.B. 
J. Wibberley, Borough Engineer and Surveyor. 
Deposit £1 1s. 

JUNE 16.—Various Places.—CLEANING, PAINTING 
AND REPAIR WORKS.—To various hospitals, &c., for 
the Metropolitan Asylums Board. Office of the 
Board, Victoria-embankment, E.C.4. Deposit £1 in 
respect of each work. 

JUNE 16.— Walton-on-the-Naze.— HovusES. —Ten 
houses in Grove-avenue, forthe U.D.C. A.J. Meakins, 
surveyor, Mill-lane. Deposit 42 

JUNE 16.—Wokingham.—LIGuTING.—Installation of 
electric lighting in hut buildings at Pinewood, Woking- 
ham, Berks., for the M.A.B. T. Cooper, Engineer-in- 
Chief. Victoria-embankment, E.C.4. Deposit £1. 

JUNE 17.—Bi m. — PLASTERING. — Hacking 
and plastering Ward A.10 at the Ludley-road Hospital, 
for the B.G. Clerk, Union Offices, Edmund-street. 

JUNE 17.—Bootle.—PAINTING.—For (i) cleaning and 

ainting the exteriors of (a) Gray-street Council school ; 
b) preparatory school, No. 69, ol-road ; (c) schoo! 
medical offices, Balliol-road ; and (2) limewashing and 
tarring at the various schools in the borough, for the 
C.B. Borough Engineer. 

JUNE 17.—Crewe.—HOUSES.—Erection of 650 
semi-detached houses for the Municipal Housing 
Committee of the Ee E. G. Timbrell, 
F.1.A.A., &c., architect, Municipal Buildings, Crewe. 
Deposit £2 2s. 

JUNE 17.—Ealing.—SoHo0L.—New school at South 
Ealing, for the E.C. W.R. Hicks, Borough Engineer, 
Town Hall, Ealing, W.5. Deposit £5 5s. 

JUNE 17.—Glasgow.—PAINTING.—Painter work 
required at Anderston District Library, forthe T.C. J. 
Lindsay, Town Clerk. 

JUNE 17.—Liverpool.—PaintTInG.—Painting, lime- 
washing, &c., at certain elementary schools, for the 
T.C. Land Steward and Surveyor. 

JUNE 17.—Marlborough, Wilts.—Hovusns.—Erec- 
tion of 28 (14 lour and 14 non-parlour) on the 
Lainey’s Close site, for the B.C. A. Percy Harcourt, 
Council’s Architect, Town Hall. Deposit £2 2s. 

JUNE 17.—Middleton.—ALTERATIONS.—Converting 
the “Old Town Hall,” Corporation-street, into a 
public hall and electricity offices and showroom, for 
the T.C. Borough Architect. 

JUNE 17.—Nottingham.—BATss.—Washing baths 
and manager’s residence, St. Ann’s Well-road, for the 
T.C. T. Wallis Gordon, City Engineer. Deposit : 2. 

JUNE 17.— Thornbury. — HovusEs.— Four sewmi- 
detached parlour houses and 16 non-parlour houses; 
also for the construction of a road on the Council’s 
housing estate,forthe R.D.C. F.W. Davies, surveyor, 
High-street. Deposit £1 Is. 

JUNE 18.—Devon.—RENOVATIONS.—To Council 
schools: Bondleigh; Bradworthy; Broadwood- 
widger, Ivy House; Broadwoodwidger, Thorn Cross ; 
Cadeleigh; Chulmleigh, Week; Combe Martin; 
Crediton, Shirley Corner; Culmstock; Dartmouth, 
caretaker’s house; East Worlington and teacher's 
house ; Exmouth (boys’, girls’, and infants’); Filleigh, 
Castle-hill; Haccombe-with-Combe, Combeinteign- 
head; Halwill (Holsworthy); Halwell (Totnes) and 
Moreleigh ; Hartland, Elmscott; Hennock; Kenton, 
Starcross; Littleham and Landcross; Mariansleigh 
and Romansleigh; Milton Damerell ; Modbury ; 
Mesbury; Northmolton, Heasley-mill; Paignton, 
Curledge-street (infants’); Paignton, Polsham-road ; 
South Brent and teacher’s house; Streyton and 
teacher’s house; Stoke Gabriel and teacher’s house ; 
Stokenham, teacher‘’s house; Tavistock; Tavistock, 
Gulworthy and teacher’s house; Teignmouth, Brook- 
street; Topsham (junior) ; Werrington ; Whitchurch, 
Horrabridge, for the E.C. ‘Architect’s Office, 1, Blackall 
road, Exeter. 
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June 18.—Hatch End.—TELEPHONE EXCHANGE. 
—Erection of, at Hatch End, for the Commissioners 
of His Majesty’s Office of Works. Contracts Branch, 
King Charles-street, 8.W.1. Deposit £1 1s. (Cheques 
payable to the Commissioners.) 

June 18.—Hull.—Bat.8.—Construction of St. 
Paul-street baths and wash-houses, for the T.C. F. W. 

, City Engineer. 

a 5 ey Se. e—Reneinn, d&c., the 
wood block flooring at the laundry, Beckett-street, 
for the B.G. J. H. Ford, clerk, Poor Law Offices, 
—. rs stecster. —BUILI ING EXTENSIONS.— 
At the Corporation’s new central generating station, 
Freeman’s Meadow. TT. Robert Smith, M.Inst.C.E., 
City Electrical Engineer, Market-street, Leicester. 
Deposit 45. 

UNE 18.—Leyton.—PAINTING AND my a 
ool buildings during the summer vacation, for 
UDC. John H. Jacques, L.R.1.B.A., 61, West Ham- 

lane, Stratford, E.15. Deposit 1. 
JUNE 18.—Nottingham.— HOUSES.—-222 houses on 


the Windmill-lane housing estate, for the T.C. City 
Engineer. Deposit, £1. 
Torn 18.— Stockton-on-Tees. — CONVERSION. — Of 


approximately 600 privy middens and pan closets into 
saber ciooeta tn the sate Ward, for the T.C. Borough 
Engineer, Victoria Buildings. 

Torn 19.—Ashford.—W ALL.— Building of a portion 
of the front boundary wall, dc., at ‘ The Presbytery, 
Maidstone-road, for the U.D.C. Wm. Terrill, surveyor, 
5, North-street. 

JUNE 19.—Burnside.—BvumpINnes.—Carpenter and 
joiner, plumber, plaster, slater, glazier, iron and steel, 
and electric lighting works of new hospital buildings, 
to be erected for the Directors of the Royal Aberdeen 
Hospital for Sick Children. Kelly « Nicol, architects, 
$67, Union-street, Aberdeen. 

JUNE 19.—Broadmayne.— ScHooL.— Elementary 
school to be erected at Broadmayne, for the Dorset 
C.c. Plans at the County Offices, Dorchester, 
and of the quantity surveyors, Broad, Babbs « 
Dockerill, Lloyds Bank Chambers ‘Lansdowne, Bourne- 
mouth. Forms, dc., of J. Leslie Torr, Clerk of the 
C.C., County Offices, Dorchester. Deposit +2 2s. 

JUNE 19.—Clacton-on-Sea.—HovusEs.—Erection of 
10 (five pairs) on the Croft Estate, for the U.D.C. 
Council’s Surveyor, Council Offices, Station-road, 


Jlacton. 

JUNE 19.—G w.— DEMOLITION.—Demolition of 
a brick building in Lilybank-road and Milan-street, 
for the T.C. J. Lindsay, Town Clerk. Deposit, £2 2s. 

JUNE 19.—Gl w.—CLinic.—Child welfare clinic 
in Wellshot-road, Tolleross, for the T.C. J. Lindsay, 
Town Clerk. 

JUNE 19.—Lutcn.—Hovses.—Erection -of 254 
houses on their housing site at Maidenhall-road (2), 
Russell Rise (90), and Hart Hill (162), in either brick or 
concrete. J. W. Tomlinson, Borough Engineer and 
Surveyor, 18, Upper George-street, Luton. Deposit 

[2 2s. 

JUNE 19.—Manchester.—ALTERATIONS, &0.—Con- 
crete floors, heating, steel windows and casements, and 
sliding partitions in connection with the erection of 
open-air schools at the Rose Hill Convalescent Home, 
Northenden, near Manchester, for the B.G. A. J. 
Murgatroyd, F.R.1.B.A., architect, 23, Strutt-street. 

*xJUNE 19.—Manchester.-SUPERSTRUCTURE .—Of 
Masonic temple, Bridge-street, the foundations of 
which are already completed to a datum line. Mr. R. 
Verney Clayton, 2, Cooper-street, Manchester. De- 
posit, £5 5s. 

JUNE 19.—Northallerton.—PAInTING.—Painting and 
colour-washing of the Interior of the Grammar school, 
for the Governors. W. Fowle, clerk. 

JUNE 10.—Pediham.—_Hovsns.— silty non-parlour 
type houses on the Dryden-street site, for the U.D.C. 

. Wrest, engineer and surveyor. Deposit £2 2s. 

JUNE 19.—Prestwich.—PAINTING.—External paint- 
ing of 50 houses on the Council’s Bent Hill estate, 
for the U.D.C. M.A. Piercy, L.R.1.B.A., surveyor. 

JUNE 19.—Romford.—PAaInTING.—External paint- 
ing and other works at the Public Baths, Mawney-road, 
and external painting works to thirty-one rs of 
houses and sundry internal decorations at the Park 
Farm estate, Jutsums-lane, and London-road, for the 
U.D.C. F. G. Beaumont, surveyor, 8, South-street. 

JUNE 19.—Saltcoats.—HovusrEs.—Eighteen houses, 
at Christie-gardens, Jack’s-road, for the T.C. H. 
Thomson, architect, 60, Hamilton-street. Deposit 11. 

JUNE 19.—Smallburgh.—CoTTaGEs.—Bacton (two 
pel Catfield (two pairs), Edingthorpe (one pair), 

oning (one pair), Horning (one r), Ludham (one 

ir), Smallburgh (two pairs), and Worstead (one pair), 
or the R.D.C. A. Peploe, Clerk, North Walsham. 
it, £1. 

UNE 19.—St. Faith’s.—Hovuses.—Four houses at 
Wroxham, Norfolk, for the R.D.C. A. F. Scott & 
Sons, FF.R.I.B.A., 24, Castle Meadow, Norwich. 

JUNE 19.—Wakefield.—Orrices.—New County 
offices, Wood-street, for the West Riding E.C. West 
Riding Architect, county Hall, Wakefield. 

JUNE 19.—Winchcomb.—HoOvsESs.—Six houses on 
the Enfield site, for the R.D.C. H.W. Stephens, Clerk, 

JUNE 19.—Workingtcn.—Hovuses.—Forty houses 
on the Salterbeck housing site, for the T.C. H. B. 
)- ype Borough Engineer and Surveyor. Deposit, 
£2 2s. 

JUNE 21.—Bacton.—AppITIONS.—Additions and 
alterations to the school and for the erection of a special 
centre, for the East Suffolk E.C. J. Webb, surveyor, 
County Hall, Ipswich. Deposit £2 2s. 

JUNE 21.—Dewsbury.—ApriTions.—Additions to 
administrative block at the Whitley Sanatorium, for 
the C.B. H. Dearden, A.R.I.B.A., Borough Surveyor. 

JUNE 21.—Goole.—ExTENSIONS.—To the secondary 
school, for the West Riding E.C. Education Depart- 
ment, County Hall, Wakefield. 

JUNE 21.—Halifax.—ReEcONSTRUCTION.—Of pre- 
mises in King Cross-street, for the C.B. Borough 
Engineer. Deposit £2 2s. 

JUNE 21.—Headington.— Hovses.—Four houses, for 
the R.D.C. W. Page-Webb, architect and surveyor, 
23, High-street. Deposit £1. 1s. 
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* JUNE 21.—Horsham.— HovsESs.—Erection of four 
parlour and sixteen non-parlour type houses at Ifield- 
road, Crawley, for the R.D.C. W. R. Guilford, 
surveyor, Council Offices, 9, Carfax, Horsham. De- 
posit £1 1s. 

JUNE 21.— Ilford. — HoOspITaAL BUILDINGS. — 
Erection of two ward blocks for 19 beds each; erection 
of administrative block consisting of kitchen and other 
offices, sitting rooms, and bedrooms for matron, 
nurses, and servants; erection of a small operating 
theatre for the Governors of the extension of Emer- 

ncy Hospital. C. J. Dawson, Son « Allardyce, 

—Yy — Clock House Chambers, Barking. 

£ 8. 

UNE 21. — Ilford. — HOSPITAL BUILDINGS. — 
Erection of War Memorial entrance hall and a child- 
ren’s hospital ward block of 22 beds to be used in 
conjunction with the existing Emergency Hospital 
for the Management Committee of the Ilford War 
Memorial Fund. C. J. Dawson, Son & Allardyce, 
Chartered Architects, Clock House Chambers, Barking. 
Deposit +5 5s. 

UNE 21.— London., — FLats. — Erection of 
a block of flats at the corner of Southampton-street 
and Grimaldi-street, King’s Cross, London, N.1, for 
the B.C. E. C. P. Monson, F.R.I.B.A., F.S.L, &c., 
Council's Architect, tr gy By House, 120, 
Moorgate, London, E.C.2. posit £3. 

JUNE 21.—L ng Eaton.—HOvsEsS.—Ten non-parlour 
houses in Station-road, for the U.D.C. H. Raven, 
architect. Deposit 45 5s. 

JUNE 21.—Long° Eaton.—SuEps.—Demolition and 
re-erection of cart sheds and stores at The Hall Depot, 
for the U.D.C. H. Raven, architect. Deposit 42 2s. 

JUNE 21.—Otley.—HoOvsES.—Fifty-six houses on 
the Harefield estate, for the U.D.C. Surveyor, North- 
parade. Deposit £1 Is. 

JUNE 21.—Reading.— BvILvING WorK.—Erection 
of (a) a cemetery lodge, (6) mess and store room, and 
(ec) conveniences, at the new cemetery adjoining 
“The Elms,” MHenley-road, for the Corporation. 
Borough Surveyor, Town Hall, Reading. Deposit 
£2 2s, , 

%* JUNE 21.—Southampton.— BvuIL pInG.— Erection of 
a botany building of about 120,000 cub. ft., for the 
Council of the College. Registrar, University College, 
Southampton. Deposit 21 Is. 

JUNE 21.—Ware.—Post OFFICE AND TELEPHONE 
EXCHANGE.—Erection and completion of, at Ware, 
for the Commissioners of His Majesty’s Office of Works. 
Contracts Branch, King Charles-street, 8.W.1. De- 
posit :1 1s. (Cheques payable to the Commissioners.) 

JUNE 22.—Bentley-with-Arksey.—HOvusES.—Thirty- 
two semi-detached parlour type houses and sixteen 
non-parlour type bungalows on the Jossey-lane site, 
Central, Bentley, for the U.D.C. P. C. Woodhall, 
architect and surveyor. Deposit, £1. 

JUNE 22.—Bentley-with-Arksey.— ELECTRICAL FIt- 
TING.—Tubing, wiring and electrical fitting of the thirty- 
two houses and 16 bungalows on the Jossey-lane site 
Central, Bentley, for the U.D.C. P.C. Woodhall. 
JUNE 22.—Bideford.—HovUSsES.—Eight- non-parlour 
houses on the Handy Cross site, for the T.C. » Oe 
Harris, Borough Surveyor and Housing Architect. 
Deposit 41 1s. 

JUNE 22.—Chichester.—CONVERSION.—Of a shed at 
the Cattle Market into a fire station; the supply and 
erection of a shed next to the above; and for a wooden 
hose and drill tower, for the T.C. City Engineer, 61, 
North-street. 

JUNE 22.—Kilmacthomas.— BUIL DINGS.— Erection of 
Kilmacthomas Station buildings, co. Waterford, for the 
Great Southern Railway. Chief Engineer, Broadstone 
Station, Dublin. Deposit £1 1s. 

JUNE 22, .—PAINTING.—Painting and clean- 
ing of schools, for the E.C. Education Offices (Archi- 
tect’s Section), Calverley-street. 

JUNE 22,.— eld. — Housrs. — Erection of 12 
houses at Station-road site, Lingfield, and four houses 
at Hollow-lane site, Dormansland, for the Godstone 
R.D.C. Mr. Sydney F. Evershed, Council's Surveyor, 
Lloyd’s Bank Chambers, Oxted. Deposit £3 3s. 

JUNE 22.—Liverpool.—GLAzING.—Glazing work at 
elementary schools, for the T.C. Land Steward and 
Surveyor. 

JUNE 22. —Northfleet.—Hovuses.—Seventy houses 
to erected on the Northfleet House Estate, North- 
fleet, Kent, for the U.D.C. E. Talbot Fox, Housing 
ae cepet to the Council, Council Offices. Deposit, 
£2 2s. 

JUNE 22.—Prestwich. — HovsEs. — Twenty-five 
houses, Hope Park estate, Scholes-lane, for the U.D.C. 
M. A. Piercy, architect and surveyor. Deposit £2 2s. 

JUNE 22.—Seunthorpe and Frodingham.—HOvUSES. — 
Thirty houses on the Crosby housing estate, Scun- 
thorpe, for the U.D.C. W. Farrar, engineer and sur- 


veyor. Deposit, £2. 
UNE 23.—Aberdare.—REPAIRS.—For (a) new 
children’s ward; (6) sunlight room; (c) additional 


staff accommodation, at the General Hospital, for the 
Committee. O. P. Bevan, architect, Bargoed. De- 
posit, £3 3s. 

JUNE 23.—Almondsbury.— BUIL tING.—Police station 
at Almondsbury, near Thornbury, for the Gloucester- 
shireC.C. E.S. Sinnott, County Surveyor, Shire Hall, 
Gloucester. Deposit 42 2s. 

JUNE 23.— Dorchester. — Hovses.— Erection of 
three pairs of semi-detached parlour type houses at 
Danver’s-road, Dorchester, and one of se 
detached lour type houses in Glyde -road, for 
the County Council. J. Leslie Torr, Clerk, County 
Offices, Dorchester. 

JUNE 23.—Huddersfield.—ExTENSIONS. — Construc- 
tion of an aeration tank, seven final settling tanks 
complete with inlet and effluent channels, cast-iron 
pumping mains and sludge pipes, motor house, pump 
well and pump house, &c., and contingent works, for 
the C.B. W. Jaggar, Borough Engineer and Surveyor, 
1, Peel-street. 

JUNE 24.—Barking Town.—RE-DECORATING.— 
(1) Ripple school, internally ; (2) Church of England 
school, internally, (3) Catholic school, internally, and 
(4) latrines, internally, at six schools, for the U.D.C. 
> 3 Dawson, F.R.1.B.A., Clock House Chambers, 
ng. 
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JUNE 24.—Birmingham.—ALTERATIONS.—Structura 
alterations to a two-storied block at the Western- 
road House, for the B.G. Martin & Martin & W. H. 
Ward, architects, 106, Colmore-row. Deposit, £2 2s. 

JUNE 24.—Holyhead.—TemPoRARY PaviLIon.— 
Erection of, for the Royal Welsh National Eisteddfod, 
1927, at Holyhead. T. O. Thomas, L.R.LB.A.. 
architect, Central Chambers, Holyhead. Can be 
loaned on application. ; 

JUNE 24.— London. — (1) Sanitary accommoaation 
at “‘K” block and the Married Quarters at the Ken- 
sington Institution, Marloes-road; (2) remodelling 
existing kitchen to form new mess room at above 
Institution, for the B.G. W. R. Stephens, Clerk to 
the Guardians, Guardians’ Offices, Marloes-road. 
Kensington, W 8. 

JUNE 24.—St. Thomas (Devon).—HOUSES.—Ide, 
four houses; Exminster, four houses; Pinhoe, 12 
houses; Broadclyst, eight houses; Woodbury, four 
houses, for the R.D.C. H C. Mildon, Clerk to the 
Council, 9, Bedford-circus, Exeter. 

* JUNE 25.— C.nterbury. — HovsEs. — Thirty-two 
parlour type houses on the “ Forty Acres” site, 
Canterbury, for the Corporation. P. H. Warwick, 
City Surveyor, Municipal Buildings, Canterbury. 
Deposit £2 2s. 

JUNE 25.—Dunstable.—Hovses (brick or tri- 
angular block construction).—Erection of 18 houses on 
the West-street site, together with a length of about 
105 ft. of 9in. stoneware sewer and a manhole, for the 
Borough Council. W F. Wilkins, Borough Surveyor 
and Architect, Town Hall, Dunstable. Deposit £1 Is. 

JUNE 25.—Stafford.— Hovuses.— Erection of 52 
houses of the non-parlour type on the Tithe Barn 
housing estate. Mr. W. Plant, Borough Engineer, 
Borough Hall, Stafford. Deposit £1 1s. 

JUNE 25.—Stornoway.— RE-CONSTRUCTION.—Of the 
municipal buildings and library, for the T.C. J. G. 
Chisholm, architect and surveyor, 15, Union-street, 
Inverness. 

* JUNE 25.—Strood.—TELEPHONE ExCHANGE-—To 
be erected at Strood, Kent, for H.M.O.W. Drawings, 

c., Head P.O., Chatham. Bills of quantities, and 
forms, Contracts Branch, H.M.O.W., King Charles- 
street, S.W.1. Deposit £1 1s. (Cheques payable to the 
Commissioners.) 

* JUNE 26.—London.—SrEpS IN BRICK, STEEL 
AND TIMBER.—Erection of three open sheds of brick, 
steel and timber construction, with slated roofs and 
glazed roof lights, for the Council of the Metropolitan 
Borough of Paddington. Borough Engineer, Town 
Hall, Paddington, W.2. Deposit x1 1s. to the Borough 
Treasurer. 

JUNE 26.—Tain.—HovsES.—Three blocks of four 
houses each, for the T.C. J. 8. Cormack, Town Clerk. 

JUNE 28.—Biggleswade, Beds.—HOUSES.—Erec- 
tion of 90 houses, or part 40 or 50, for the U.D.C. 
T. R. Howitt, Council’s Surveyor, Biggleswade. 


Deposit, £2 2s. 
#5 UNE 28.—Hitchin.—CoTraGes.—Erection of 70, 
at West Mill-lane estate, for the U.D.C. Surveyor, 
Town Hall, Hitchin, Herts. Deposit +2 2s. 

xX JUNE 28.—Kingswocd, Bristel.—EMPLOYMENT 
EXOHANGE.—At Kingswood, Bristol, to be erected for 
H.M.O.W. Drawings, dc., at H.M.O.W., 25, Great 
George-street, Bristol. Bills of quantities and forms, 
Contracts Branch, H.M.O.W., King Charles-street, 
5.W.1. Deposit £1 1s. (Cheques payable to the 
Commissioners of H.M. Works, ac.) 

* JUNE 28.—L-ndcon.—Hovse.—Brickwork, cement 
pains in accordance with specification, the Mildmay 

dical Club, 34, Newington Green, N.16. Tenders to 
be addressed to Secretary. 

JUNE 28.— Uxbridge. — Houses. — Three houses, 
Austin-waye, Waterloo-road, for the U.D.C. W. L. 
Eves, F.R.I.B.A., 54, High-street. 

x JUNE 28.—Widnes.— DWELLING HOvSsEs.— 
Erection of 84 (20 parlour type and 64 non-parlour 
type) on the Hale-road re-housing site, for the Corpora- 
tion. Architect and Housing nager, Town Hall, 
Widnes. Deposit, £2 2s. 

JUNE 29.—Barnet.—HOUSES.—Four semi-detached 
parlour type houses on land abutting on the east side 
of Bells Hill, for the U.D.C. Surveyor, Wood-street. 
Deposit, £2 2s. 

JUNE 29.—Durham.—ScHooL.—Erection of school 
to accommodate 1,128 scholars at Easington-lane ; 
alterations and extensions to Sacriston Council school ; 
general builder’s work in connection with the erection 
of an electrical laboratory at the Jarrow Secondary 
School, for the County Council. F. Willey, F.R.1.B.A., 
F.S.L., 34, Old Elvet, Durham. 

%* JUNE 29.—Harrow-cn-the-Hill.—TELEPHONE Ex- 
CHANGE.—Erection of an extension to the exchange 
at Harrow-on-the-Hill, for the Commissioners of His 
Majesty’s Office of Works. Contracts Branch, King 
Charles-street, London, S.W.1. Deposit ‘£1 1s. 
(Cheques payable to the Commissioners.) 

* JUNE 3).—Leeds.—ADDITIONS AND ALTERA- 
TIONS.—To Oxley Hall, Westwood (hall and residence 
for women), University of Leeds. John C. Proctor, 
A.R.I.B.A., and F. L. Charlton, A.R.I.B.A., associated 
architects, 62, Woodhouse-lane, Leeds. Deposit, £2 2s. 

JUNE 30.—L-nd-n.—HEATING.— Installation of a low” 
pressure heating system at the Oakfield-road school, 
Anerley, for the Penge U.D.C., E.C. Col. H. W. 
Longdin, Surveyor to the Committee, Town Hall, 
Anerley, 8.E.20. Deposit <2 2s. 

JULY 3.—Fa n.—ScHooL.—New Council 
school for 203 girls at Faringdon, for the Berkshire E.C. 
W. C. F. Anderson, Education Secretary, Shire Hall, 
Reading. Deposit, £2 2s. 

JULY 5.—London.—DwELLINes.—Construction of 
two blocks of dwellings on a site situate at White Hart- 
street, Kennington, on the following bases :—Scheme 
** A,” in brick construction; Scheme “ B,” in steel 
and concrete construction, for the L.C.C. Are 
to the Council, The County Hall (Room No. 3), West- 
minster Bridge. Deposit £2. 

JULY 7.—Liverpool.—PatnTInG.—External painting 
to buildings, at the several baths and washhouses, [or 
the T.C. ngineer and Chief Superintendent of Baths, 
75, Dale-street. 
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x JULY 12.—Weston-super-Mare.— HOSPITAL BUI. D- 
1x@S.—Erection of new buildings and alterations to the 
existing buildings, for the Governors of the Weston- 
super-Mare Hospital. Ernest E. Baker, Hon. Secre- 
tary, The Hospital, Weston-super-Mare. 

No DaTEe.— Batley.— RECONSTRUCTION. — Pulling 
down and reconstruction of the “‘ Wellington Inn,” 
Wellington-street, for J. Smith’s Tadcaster Brewery 
Co., Ltd. B. Wilson, architect and surveyor, High- 
street, Tadcaster. Deposit +2 2s. 

No DaATE.—Birstall.—PaIntTInG.—At the Council 
school. B. Sheard, 8, St. John’s North, Wakefield. 

No DatT&.—Borth.—ALTERATIONS.—To ‘ Ael-y- 
bryn,” for Mr. T. Jones. A. M. Howard-Jones, 
Teme chartered architect,‘ Plas Ynys,” Borth, 
$.0. 

No DaTE.—Dundry.—HALL.—Hall at Dundry. Mrs. 
Bird, secretary, Dundry Women’s Institute. 

No DatTe.—Eaton Bray.—HOUSES.—Four non- 
parlour type houses in Northall-road, Eaton Bray, 
and four aon-parlour type houses in Church-lane, 
Hockliffe, for the R.D.C. T. H. Bishop, A.R.I.B.A., 
chartered architect, 51, Lake-street, Leighton Buzzard. 
Deposit, :2 2s. 

No DatTe.—Ecclesfield.—PAINTING.—Painting and 
renovations at High Green, Grenoside, Anston and 
Woodsetts Council Schools, and pointing, ac., at 
Anston Council school, for the West Riding E.C. A. 
Rayner, 151, Cross Hill, Ecclesfield. 

NO DatTE.—Festiniog.—A vLITIONS.—Extensive al- 
terations and additions to the County school, for the 
Merioneth E.C. A. M. Howard-Jones, L.R.I.B.A., 
County Council Offices, Dolgelley. 

No DATE.—Goole.—PAINTING.—Cleaning and paint- 
ing of interior of Pollington-cum-Balne church. Vicar, 
Balne Vicarage, near Goole, Yorks. 

No DatTe.—Lanark (Lower Ward).—HOovUSsES.— 
Twenty-eight houses at Gartcosh site and 12 houses at 
Moddiesburn site, for the D.C. of the C.C. Jas. A. 
M‘Callum, District Clerk, 15, West George-street 
Glasgow. 

No DatTE.—Leeds.— Factory.— Bricklayer and 
mason, Carpenter and joiner, plumber, plasterer, and 
painter works for a factory in Elland-road. Braith- 
waite & Jackman, architects, 6, South-parade. 

NO DaTE.—Llansamlet.—REBUILLING.—Of the 
“ Halfway Inn,” Llansamlet, for E. Evans Bevan. 
J. Cook Rees, F.R.1.B.A., Parade Chambers, Neath. 

No Date.-—Sherburn-in-Elmet.—PAInTING.—Paint- 
ing work at Sherburn-in-Elmet Council, South Milford 
Council, Woodlesford Council, and Templenewsam, 
Halton Council schools, for the West Riding E.C. 
H. W. Powell, Education Offices, Garforth. 

No DaATE.—Skiptcn-in-Craven.— HOUSE.—Detached 
house at Stannington. F. Suddards, architect, 
Skipton-in-Craven. 

NO DATE.—Somerset.—COTTAGES.—Three detached 
cottages, one at Cannington (near Bridgwater), one at 
Coleford (near Bath), and one at Swainswick (near 
Bath), for the C.C. The County Architect, Lloyds 
Bank Chambers, Weston-super-Mare. 

No DatTe.—Stapleton.—DECORATING.—Re-decorat- 
ing inside and outside Stapleton public hall. Geo. 
Davidson, Park Rigg, Longtown. 

NO DaATE.—Wakefield.—BvmL Ine.—Out-patients’ 
department at the Clayton Hospital. W. Harold 
Watson, F.R.I.B.A., Barstow-square. 


MATERIALS, etc. 


JUNE  14.—Belfast.—MATERIALS.—7,500 square 
yds. of 2}in. stone flags, for the C.B. R. Meyer, 
Town Clerk. 

JUNE 14.—Chailey.—BrIcKS.—Building bricks to 
the total of, say, 1,000,000, and tiles, for the R.D.C. 
H. J. Tillson, clerk, West-street, Lewes. 

JUNE  15.—Tottenham.—MATERIALS.—For road 
materials, asphalte and tarpaving, artificial stone 
paving, and disinfectants, for the U.D.Cc. R. C. 
Graves, clerk, Town Hall, Tottenham, N.15. 

JUNE 16.—Rhondda.—STONE.—500 tons of 14 in. 
to dust crushed Blue Pennant stone, and about 500 
tons of Blue Pennant walling stone, for the U.D.C. 
E. Taylor, Engineer and Surveyor, Council Offices, 
Pentre. 

JUNE 17.—Bentley-with-Arksey.— MATERIALS.— 2} in 
to t in. graded tarred slag, } in. tarred slag topping, 


+ in. clean granite chippings, 2 in. dry slag, for the 

U.D.C. P. C. Woodhall, engineer and surveyor. 
JUNE 17.—Kingston-upon-Hull.— MATERIALS.— 

Builders’ materials, cleansing materials, engineers 


stores, &c., for the Electricity Department. H. Bell, 
City Electrical Engineer and Manager, Electricity 
Works, Sculcoates, Hull. 

JUNE 17.—Flymouth.—PIPEs.—3,000 yds. 4 in. 
cast-iron pipes for the C.B. F. Howarth, Water 
Engineer, Stonehouse Town Hall. 

JUNE 19.—Eccles.—MATERIALS.—For (a) 700 lin. 
yds. 12 in. by 6 in. straight granite kerbs; (6) 130 lin. 
yds. 12 in. by 6 in. circular granite kerbs; (c) 69 tons 
$ in. or ? in. cubical granite chippings; (d) 4v0 tons 
sand or gravel; (e) 1,7v0 sq. yds. concrete flags; 
(/) 5,350 sq. yds. reinforcement; (g) 180-lin. yds. 
12 in. by 8 in. Haslingden kerbs; (hk) 50 tons 4 in. 
by 5in. granite setts, for the 1.C. Borough Surveyor. 

JUNE 19.—Manchester.—Bricks.—Bricks, for the 
T.Cc. P. M. Heath, Town Clerk. 

JUNE  19.—Monmouthshire.—MATERIALS.—Tarred 
macadam, limestone, ‘c., for the C.C. 8. A. Bennett, 
County Surveyor, County Hall, Newport (Mon). 


&NGINEERING, IRON AND STEEL. 


JUNE 14.—Glasgow.—BrInGE.—Bridge over the 
River Kelvin in line with Queen Margaret-drive, for the 
T.C. J. Lindsay, Town Clerk. Deposit +3 3s. 

JUNE 14.—Leadmill.—WI ENING.—Widening of 
Leadmill Bridge over the River Derwent at Nather- 
sage ; the construction of a new approach road 162 yds. 
in length, and the widening of the adjacent main road 
for a length of about 750 yds, for the Derbyshire C.C. 
J. W. Horton, County Surveyor, County Offices, St. 
Mary’s Gate, Derby. Deposit 13 3s. 

JUNE 14.—O -—BRIrGge.—Construction of 
ferro-concrete bridge, on the Hennebique system, 
over the canal at Stone-street, for the U.D.C. Wm. 
Greenwood, Engineer and Surveyor to the Council, 
Council Offices, Oldbury. Deposit £2 2s. 
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JUNE 15.—Burnley.—SIpiInes.—Construction of 
embankments, sidings and railway works at the Old 
| oo Gasworks, for the C.B. Borough Engineer and 

urveyor. 

JUNE 16.—Sturminster.—BvUILDING.—Construction 
of a screening chamber, sedimentation tank, storm- 
water tank, sludge beds, percolating filter, humus 
tanks, and the laying and jointing of cast-iron and 
stoneware piping at the Stalbridge sewage disposal 
works, adjoining Stalbridge station, for the R.D.C. 
A. P. I. Cotterell & Son, Chartered Civil Engineers, 
54, Victoria-street, Westminster. Deposit £3 3s. 

JUNE 18.—B -—CULVERT.— Reconstruction, 
in reinforced concrete, of a culvert, known as Brook 
Foot Bridge, under the Elland Brighouse and Obelisk 
main road, for the West Riding C.C. West Riding 
Surveyor, County Hall, Wakefield. Deposit £1. 

JUNE 18.—Hull.—STEELWORK.—Steel roof principals 
and other structural work amounting altogether to 
about 23 tons, at the St. Paul’s-street baths and wash- 
—, 4 the T.C. F. W. Bricknell, City Engineer. 

sit £1. 

UNE 18.—Dublin.—STEELWORK.—150 tons of steel- 
work, consisting entirely of pressed steel troughing for 
eighteen small span bridges, for the Great Southern 
Railway. J. F. Sides, Chief Engineer, Broadstone 
Station. Deposit £1 Is. 

JUNE 18.—Penistone.—RECONSTRUCTION.—Of Dakin 
Brook Bridge which carries the Barnsley and Shepley- 
lane Head main road over Dakin Brook, for the West 
Riding C.C. West Riding Surveyor, County Hall, 
Wakefield. Deposit £1. 

JUNE 19.—Forehoe.—BrIDGE.—New bridge over 
the River Yare in the parishes of Coston and Runhall, 
for the R.D.C. A.W. Hobbs, surveyor, Town Green, 
Wymondham. 

JUNE 23.—Erith.—ExTENSION.—Percolating filter 
and other contingent works at the sewage disposal 
works, Manor-road, for the U.D.C. H. Hind, engineer 
and surveyor. Deposit +1. 

JUNE 23.—Southampton.— WI ENING.—Widening of 
Water End County Bridge, Murrell Green Bridge, 
Crooked Billet Bridge, and the reconstruction of Hook 
County Bridge, for the C.C. W. J. Taylor, County 
Surveyor, The Castle, Winchester. Deposit £1 1s. 

JUNE 23.—South Mimms.—CULVERT.—Construction 
of a reinforced concrete culvert under Baker-street, 
Potters Bar, approximate length 75 ft., for the R.D.C. 
G. Simcox, surveyor, Cooper’s-lane, Potters Bar. 

JUNE 23.—Wansford.—BripGrE.—Construction of 
the Wansford by-pass and bridge, in the counties of 
Huntingdon and the Soke of Peterborough, for the 
M.T. Divisional Road Engineer, Roads Department, 
Eastern Division, Ministry of Transport, 6, Whitehall- 
gardens, 8.W.1. Deposit ¢10. 

JUNE 29.—London.—STEELWORK.—Structural steel- 
work for saw mill and gantry (?.e., 1,320 tons structural 
steelwork, 504 tons galvanised gutters, pipes, paling, 
&c.), for the Madras & Southern Mahratta Rly. Co. 
Directors, 25, Buckingham Palace-road, $.W.1. 
Charge £1 1s. 

JUNE 29.—Oldham.—STEELWORK, BUNKERS, &0.— 
Contract No. 4, erection of the whole of the structural 
steelwork and bunkers for the first section of a new 
generating station at Slacks baa | Chadderton, for the 
Electricity Committee of the idham Corporation. 
F. L. Ogden, Borongh Electrical Engineer, Greenhill 
Electricity Offices, Oldham. Deposit £5 5s. 

JUNE 30.—Saltash.—BrIpGE.—Steam ferry bridge, 
on ae T.C. F. E. Cleverton, Town Clerk. Deposit 

2 2s. 

SEPTEMBER 15.—Siam.—BRIDGES.—Superstructures 
of steel railway bridges, for the Administration of the 
Royal State Railways of Siam, Bangkok. C. P. 
Sandberg, 40, Grosvenor-gardens, London, S8.W.1. 
Charge £1 10s. 


ROAD, SEWERAGE, AND WATER 
WORKS. 


JUNE 14.—Barking.—STREET WORK.—At Hulse- 
avenue and Norfolk-road, for the U.D.C. R.A. Lay, 
engineer and surveyor. 

JUNE 14.—Hathersage.—WIDENING.—Of Leadmill 
bridge over the River Derwent at Hathersage ; the con- 
struction of a new approach road 162 yards in length ; 
and the widening of the adjacent main road for a length 
of about 750 yards, for the Derbyshire C.C. J. W. 
Horton, County Surveyor, County Offices, St. Mary’s 
Gate, Derby. eposit £3 3s. 

JUNE 14.—Hanwell.—Woop Pavine, «c.—Work 
of wood paving and other work in connection therewith 
in Boston-road, for the U.D.C. F. W. Barnes, 
A.M.I1.C.E., Surveyor, Council Offices, Hanwell, W. 

JUNE 14.—Shoreham-by-Sea.—SEWERING.—Of roads 
known as “* Meadway ”’ and * East Meadway,”’ situate 
on the beach, for the U.D.C. A. W. Nye, Town Sur- 
veyor. Deposit £1 1s. 

JUNE 15.—Eastbourne.—SURFACING.—Foundation, 
tarmacadam surfacing and other incidental works in 
West-street over an area of about 550 sq. yds., for the 
T.C. L. Roseveare, Borough Engineer. Deposit 
41 Is. 

JUNE 15.—Enfield.—MAKING-UP.—Part of Walsing- 
ham-road, forthe U.D.C. T.W. Scott, clerk. Deposit 
£2 2s. 

JUNE 15. — Southend-cn-Sea. — MAKING-UP. — Of 
Boston-avenue, section 3; Galton-road, Seaview-road, 
back passage, Tylers-avenue, for the C.B. R.H. Dyer, 
Borough Engineer and Surveyor. Deposit £2 each. 

JUNE 15.—South Kirkby.—DRAINS.—Relaying of 
drains, and provision of new w.c. pedestals at South 
Kirkby Council School, for the West Riding E.C. 
Education Department, County Hall, Wakefield. 

JUNE 15.—Watford.—SEWER.—Laying of a short 
length of 8 in. sewer, with manholes, &c., at Batler’s 
Green, Aldenham, for the R.D.C. Surveyor, 9, 
Market-street. Deposit £1 1s. 

JUNE 16.— Chelmsford.— MAKING-uUP.— Of (1) 
Tower-avenue, (2) Rainsford-avenue, (8) Cedar- 
avenue, (4) Bishops-road, for the T.0. E. J. Miles, 
Borough Engineer. Deposit £1 Is. 

JUNE 16.—Dartford, Kent.—Tak DRESSING TO 
Roaps.—At Joyce Green Hospital, Dartford, for the 
Metropolitan Asylums Board. Office of the Board, 
Victoria Embankment, E.C.4. Deposit £1. 
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JUNE 16.—Leeds.—KERBING.—Kerbing, flagging 
paving and tar macadamising Manor-terrace and 
asphalte macadam surfacing of portion of the highway 
in Boar-lane, for the T.C. Hghways and Permanent 
Way Engineer, 1, Swinegate. 

JUNE 16. — London, — REPAIRING AND 
TARRING PavVING.—At Fountain Mental Hospital, 
Tooting Graveney, 8.W.17, forthe M.A.B. T. Cooper, 
Engineer-in-chief, M.A.B. Offices, Victoria-embank- 
ment, E.C.4. Deposit £1. 

JUNE 16.—London.—P1Pks.—Supplying, laying, and 
jointing approximately 1,566 lin feet of 40 in. 
diameter mild steel discharge pipes, with bends, 
branches, valves, .c., between the Electricity Works, 
Fulham Palace-road, and Chancellor’s Wharf, for the 
Hammersmith B.C. R. Hampton Clucas, Borough 
Engineer and Surveyor. 

JUNE 16.—London.—Pavine.—Providing and laying 
2 in. compressed rock asphalt, creosoted deal blocks, 
and repairs to concrete foundation, for the Holborn B.C. 
J. E. Parr, Borough Surveyor. 

JUNE  16.—Marsden.— FOUN DATIONS.—Reinforced 
concrete foundation for rock asphalt surface, surface 
water drainage, provision and laying of 12 in. by 8 in. 
kerbs, &c., on the Wakefield and Austerlands main 
road, for the U.D.C. Surveyor, Council Offices, Mars- 
den, near Huddersfield. Deposit £2 2s. 

JUNE 16.—Petersfield.—HovsrEs.—Thirty houses as 
follows: Bramshott parish, 6 pairs; Liss wien 
six pairs; East Meon parish, 3 pairs, for the R.D.C. 
Surveyor, 14, King George-avenue. 

JUNE 17.—Aberdeen.—WIDENING.—Widening and 
resurfacing a five mile length of the Cairnwell-Braemar 
road, from the Perthshire a! boundary, to near 
Glen Clunie Lodge, for the Deeside D.C. of the C.C. 
W. D. Wilson, District Road Surveyor, Aboyne. 

JUNE 17.—Hendon.—-DRAINAGE.—Reconstruction of 
the carriageway, formation of footpaths, surface water 
drainage, &c. (approximately 690 yds. of 12 in., and 
340 yds. of 9 in. surface water drain, 2,400 yds. concrete 
kerb, and 8,000 yds. of tarmacadam surfacing) at 
Pinner Hill-road, Pinner, for the R.D.O. H. Ww. 
Rackham, engineer and surveyor. Deposit £3 3s. 

JUNE 18.—Leeds.—RAILING.—500 yds. of wrought 
iron railing, for the T.C. KE. W. Cockerlyne, engineer. 

JUNE 19.—Chelmsford.—SEWER.—18 in. sewer, 
from Victoria-road to Bishops-hall allotments (approxi- 
mately 1,500 yds.), for the T.C. E. J. Miles, Borough 
Engineer. Deposit £1 1s. 

JUNE 19.—Haverfordwest.—IMPROVEMENT.—1,800 
super yds. of 6 in. reinforced concrete carriageway, 
together with about 980 super yds. of concrete foot- 
ways, 400 lin. yds. of stone kerbing, and other works 
connected with the new bridge improvement scheme, 
for the T.C. C. T. Butler, Borough Engineer and 
Surveyor. Deposit £2 2s. 

JUNE 21.—Bath.—SEwers.—Provision, laying, and 
jointing of about 960 lineal yards of 9in. and 12 in. 
stoneware and cast-iron pipe sewers, including railway 
and canal crossings, the construction of manholes, and 
other incidental works, at Bathampton, for the R.D.C. 
Willcox & Raikes, 63, Temple-row, Birmingham. 
Deposit £3 3s. 

JUNE 21.— Hertford. — FENCING.— Wrought iron 
gates, fencing, and other works connected therewith 
along the boundary to the sewage works, Mead-lane, 
forthe T.C. Borough Surveyor, The Castle. Deposit 
£1 Is. 

JUNE 22.—Port Talbot.—SEWERS.—Construction 
of 6in., 9in., 12 in. and 18 in. pipe sewers at Baglan, 
with 4 ft. 6 in. diameter reinforced concrete pipe outfall 
sewer across the Baglan Burrows, to discharge into the 
Neath River, together with manhole and all incidental 
works, forthe T.C. J. Roderick, engineer. Deposit £5. 

JUNE 22.—S3uthall-Norwocd.—SEWERS.—Laying a 
15 in. surface water sewer between Uxbridge-road and 
“Three Bridges,” Section A, length about 350 ft., 
for the U.D.C. J. B. Thomson, engineer and sur- 


veyor. 

FONE 26.—Gosforth.—IMPROVEMENTS.—Road im- 
provement, consisting of setting back walls, fences, c., 
and road construction on the North-road, for the U.D.C. 
G. Nelson, engineer and surveyor. Deposit £5 5s. 

* JUNE 28.—London.—PAVEMENTS OF CARRIAGE- 
WAYS.—Repairs to the granite sett and wood paving 
and the granite channelling of Blackwall and Rother- 
hithe Tunnels, for the L.C.C. Chief Engineer to the 
Council, The Old County Hall, Spring-gardens, 5.W.1. 
Deposit £3, by cheque or draft to the order of the 

C.C 


*x JUNE 28.—London.—REPAVING.—Taking u and 
removal of the existing wood paving of a portion of 
the carriageway of the Victoria-embankment at its 
eastern end and near Blackfriars Bridge, the making 
good (where so required) and rendering of the existing 
concrete foundation; also the repaving of the same 
with creosoted wood blocks and other works incidental 
thereto, for the L.C.C. Chief Engineer of the Council, 
Old County Hall, Spring-gardens, 8.W.1. Deposit 
£3, by cheque or draft to the order of the L.C.C. 

JUNE 28.—Widnes.—ROA: 8.—Road construction 
and drainage works on the Hale-road rehousing site, 
forthe T.C. Architectand Housing Manager. Deposit 
£2 2s. 

* JUNE. 29.—Chester.—TELEPSONE EXOHANGE.—At 
Christleton, Chester, to be erected for H.M.O.W. 
Drawings, « c., at the Head P.O., Chester. Quantities 
and forms from the Contracts Branch, H.M.O.W., King 
Charles-street, S.W.1. Deposit +1 1s. (Cheques 
payable to the Commissioners of H.M. Works, «¢.) 

JUNE 29. ord.—SEWER.—Laying about 2+ 
miles of 15 in. stoneware sewer, for the U.D.C, A.J. 
Martin, 108, St. George’s-square, Westminster. De- 
posit £3 3s. 

JUNE 30.—Hemel Hempstead.—SEWER.—Laying 
about 680 yds. of 9 in. stoneware pipe sewer, manholes, 
&c.,fortheT.C. A. Murray-Smith, Borough Engineer. 

JUNE 30.—Wirral.—SEWER.—Construction of twin 
cast-iron 18 in. outfall sewers with concrete piles, 
Valve chamber, and manholes, on the shore and through 
embankment at Leasowe, near Birkenhead, for the 

-D.C. W. Webb Shennan, engineer and surveyor, 
15, Hamilton-square, Birkenhead. Deposit £3 3s. 
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JULY 1.—Cairo.—PiIrss, eae, laying 
jointing and testing approximately 7,800 metres linea 
of 46 in. diameter cast-iron pipes between the sites of the 
proposed new sewage pumping station, Ameria, and the 
existing sewage pumping station, Kafr el Gamous ; 
supply and eying of approximately 4,700 M.L. of 0.60 
meter gauge light railway and the construction of a 
metalled road from Ein el Shams to Kafr el Gamous ; 
supplying, laying, jointing and testing approximately 
1,400 metres lineal of 36 in. diameter of cast-iron pipes 
between the site of the existing sewage pumping station, 
Kafr el Gamous and the proposed Emergency Storage 
Reservoir,south of the old Suez Railway Embankment, 
and the oupply and laying of a light ae approxi- 
mately 1,500 M.L., 0.60 meter gauge ; supplying special 
castings at Kafr el Gamous sewage pumping station, for 
the Egyptian Government. The Office of the Chief 
~~ ae Engineer, 41, Tothill-street,8.W.1. Charge 
8. 6d. 

* JULY 1.—London,— FOOTPATHS AND ROADWAYS.— 
Works in connection with the forming of new footpaths 
and roadways, together with the incidental works, in 
making up of Sunset-road, Deepdene-road, Brockwell 
Park Gardens, and Athlone-road (part, from Upper 
Tulse Hill to Elm Park) for the Lambeth Borough 
Council. Osmond Cattlin, M.Inst.C.E., Borough 
ances, Town Hall, Brixton Hill, 8.W.2. Deposit 

8. 
JuLyY 2.—London.— Roars, &c.—Formation of roads, 
construction of sewers and erection of houses com- 
rised in the first section of the Lewisham (Grove 
ark) housing scheme, for the Lewisham B.C. Roads 
and Sewers— Borough Surveyor, Lewisham Town Hall, 
Catford, 8.E.6. Houses—Mr. W. R. Davidge, 
Architect, 5, Victoria-street, 8.W.1. Deposit £2 2s. 

*x JULY 3.—St. Helens.—Hovsrs.—Erection of 204 
non-parlour type houses on various sites; also for a 
limited number of two-story non-parlour, two bed- 
room flats, for the Corporation. Arthur W. Bradley, 
M.Inst.C.E., Borough and Water Engineer, Town 
Hall, St. Helens. Deposit £2. 

JULY 5.—Hampton.—MAIn.—Laying and jointing 
of approximately 280 lin. yds. of cast-iron water main, 
48 in. in diameter, through public and private roads 
and lands, together with contingent works, including, 
inter alia, the building of a concrete chamber, along 
Lower Sunbury-road, for the M.W.B. H. E. Stilgoe, 
Chief Engineer, 173, Rosebery-avenue, Clerkenwell, 
E.C.1. Deposit £10. 

JULY 6.—Thurrock.—PipEs, &c.—Construction of 
16 additional sludge beds, including connecting pipes 
and drains and other works, for the Thurrock, Grays 
& Tilbury Joint Sewerage Board. G. Midgley Taylor, 
of Messrs. John Taylor & Sons, Caxton House, West- 
minster, 8.W.1. Deposit £5. 

No Date.—Fairwater.—RoOars.—Formation of new 
roads, &c., for T. G. Cartwright. H. Budgen & Co., 
95, St. Mary-street, Cardiff. Deposit 42 2s. 


competitions. 
(See Competition Nows page 940.) 


Huction Sales, Tenders, etc. 


* JUNE 14.—Lenden.—Veryard & Yates will sell, 
at 27A, Belmore-street, Wandsworth-road, S.W., 
useful machinery and stores. Auctioneers, 365, Nor- 
wood-road, 8.E 

JUNE 15.— Ruskington, near Sleaford.— Henry 
Butcher & Co. will sell, in conjunction with William 
H. Brown & Sons, without reserve, by order of the 
Receiver and we Be tephenson, Esq., 

n 


Oo” 
ae mae 


O.B.E., F.S.A.A., re W. ttinson & Sons, Ltd., 
voluntary liquidation, working machinery, con- 
tractors’ plant and stock, steam and electric plant, 


miscellaneous equipment and stock. Auctioneers, 
H. Butcher & Co., 63 and 64, Chancery-lane, W.C.2 ; 
W. H. Brown & Sons, Ruskington and Sleaford. 

*x JUNE 15.—Surrey.—J. T. Skelding & Co. will 
sell, on the premises, 9, North-street, Leatherhead, 
by order of the Personal Representative, Leatherhead 
(sale in one lot as a going concern), the extensive and 
valuable freehold business premises and building 
joinery works, with two flats and cottages. Auctioneers, 
48, Gresham-street, Guildhall, E.C.2. 

JUNE 17.—IMord, Essex.—H. W. Smith & Moon 
will sell, with vacant possession, at “The Angel” 
Hotel, High-road, Ilford, freehold dwelling house and 
business premises, 1, Tanner's-lane, Barkingside 
together with the goodwill of an old-established 
undertaker’s business. Auctioneers, 6, Great James’- 
street, Bedford-row, W.C. 1. 

*IUNE 17.— n.—Leslie Raymond, F.S.I., 
F.A.I., will offer by auction (unless previously disposed 
of), valuable freehold site with old buildings thereon, 
known as “ Blenheim House,’’ Milespit Hill, Mill Hill, 
N.W.7. Auctioneer, The Estate Offices, Golders 
Green Tube Station, N.W.11. 

*x JUNE 17.—London.—Veryard & Yates will sell, 
at “The Hall,” Dulwich Village, 8.E., without 
reserve, second portion, to clear site, useful timber and 
building materials (from demolition of the residence) 
Auctioneers, 365, Norwood-road, 8.E. 27. 

*x JUNE 18.—Londcn.—E. Fryett will sell, by order 
of the salvage owners, on the premises, 136-140, 
Tooley-street, London, 8.E.1, fire salvage stock of 
Messrs. Essar, Ltd., comprising 200,000 pieces high 
grade wall papers. Auctioneers, 24 and 26, Holborn, 
1.0.1 


JUNE 21.—Dorking.—Knight, Frank & Rutley 
will sell by direction of Messrs. Cubitts, Ltd., as a 
whole or in lots (unless previously sold privately) at 
the “ Red Lion” Hotel, Dorking, the freehold resi- 
dential or building estate, Meadow Bank, in all about 
29 acres. Auctioneers, 20, Hanover-square, W.1. 

* JUNE 21.—London.—Frank G. Bowen, Ltd., will 
sell, by direction of the Official Receiver in Companies 
Liquidation, in the matter of J. A. Hunt & Co., Ltd., 
on the premises, 77, Highgate Hill, N.19, the valuable 
builders’ and decorators’ plant, material and stock, 
fixtures, fittings, and office furniture, dc. Auctioneers, 
624, Aldersgate-street, E.C.1. 


THE BUILDER. 


JuNE 21.—London.— Herring, Son & Daw will 
sell, by order of the War Department, at the 
Mart, 155, Queen Victoria-street (unless previously 
disposed of privately), Whitton Dean, Twickenham, 
Middlesex, about 14a. or. 15p. of park land, at present 
forming part of the grounds of the Royal Military 
School of Music. Vacant possession on completion. 
Auctioneers, 1900, Queen Victoria-street, E.C.4. 

* JUNE 21.—London.— Henry Butcher « Co. will 
sell, without reserve, owing to owner giving up 
possession of the premises, 130, Putney Bridge-road, 
5.W.15, contractor’s and engineer's plant and stock. 
Auctioneers, 63 « 64, Chancery-lane, London, W.C.2. 

*x JUNE 22.—London.—Hampton «& Sons will sell 
at the St. James’ Estate Rooms, 20, St. James’-square, 
8.W.1, by direction of Lieut.-Col. H. G. Thomson, 
D.S.0., with vacant possession (unless previously 
sold), comfortable freehold residence, ** Rofford House,” 
Yarmouth, Isle of Wight; also small building estate. 
Auctioneers, 20, St. James’-square, 8.W.1. 

JUNE 22.—London.—Veryard & Yates will sell, 
at 21, Granville-road, Southfields, 8.W., to clear site, 
building plant and materials, also well-made household 
furniture. Auctioneers, 365, Norwood-road, 8.E.27. 

*x JUNE 23.—Sudbury.—Henry Butcher & Co. will 
sell, on the premises (unless previously sold by private 
treaty), the freehold workshops, offices and land 
known as Unit Works, Harrow-road, Sudbury, imme- 
diately following the sale of the premises, the plant 
and stock will be sold. Auctioneers, 63 and 64, 
Chancery-lane, London, W.C.2. 

JUNE 24,—London.—Knight, Frank & Rutley 
will sell, in the Hanover-square Estate Room, Pinner’s 
Farm Estates, Burnham-on-Crouch, comprising excel- 
lent building land (in convenient plots), a the 
detached private residence, Summercot, Maldon-road, 
the whole extending to about 24} acres. Vacant 
possession. Auctioneers, 20, Hanover-square, W.1. 

*x JUNE 24.—Sussex.—St. John Smith « Son will 
sell on the premises, Maresfield Park Mansion, Sussex, 
a large quantity of valuable building materials. Auc- 
tioneers, High-street, Uckfield; and at Seaford, 
Sussex. 

JUNE 28 AND THREE FOLLOWING DAYS.—Drayton- 
Manor.—Perry & Phillips, in conjunction with Winter- 
ton & Sons, will sell first portion of Drayton Manor, 
14 miles from Birmingham, the historical mansion 
built by the great Sir bert Peel, the whole of the 
interior and exterior fixtures and fittings, dc. Auc- 
tioneers, Perry «& Phillips, High-street, Bridgnorth, 
Winterton «& Sons, St. Mary’s Chambers, Lichfield. 

*x JUNE 29.—Londcn.—Hampton « Sons will sell, 
at the St. James’ Estate Rooms, 20, St. James’-square, 
8.W.1, in lots (unless previously sold privately), com- 
pact freehold residences and land, at Bagshot, Windles- 
ham, and Ascot. Auctioneers, 20, St. James’-square, 
5.W.1. 

*x JUNE 30.—Londen.— Osborn & Mercer will 
sell, by order of Messrs. Mark Feetham, on the premises, 
9, Clifford-street, Bond-street, W.1, the extensive 
stock of English and French marble mantelpieces, 
fireplace fitments, Ac. Auctioneers, 286, Albemarle- 
street, W.1. 

JULY 1.—London.—Hillier, Parker, May & Rowden 
will sell, at the London Auction Mart, 155, Queen 
Victoria-street, E.C.4, important freehold site on 
Thames side, area 37,500 sq. ft., with four frontages, 
totalling some 620ft. Close Vauxhall and Waterloo 
Stations. Vacant possession of all excepting a small 
house. Auctioneers, 27, Maddox-street, W.1. 

JuLY 6 AND FoLLOwIna Days—London—Osborn & 
Mercer will sell on the premises of Messrs. Mark Feetham, 
stove and grate makers, established in the eighteenth 
century, having disposed of their freehold premises, 
9, Clifford-street, Bond-street, W., the extensive stock, 
unless previously disposed of en bloc, by private 
treaty, superb English and French marble mantel- 
pieces. Auctioneers, 28B, Albemarle-street, W. 

Juty 6. — London. — Weatherall & Green 
will let, by auction, on a building lease (unless pre- 
viously disposed of), at the London Auction Mart, 
155, Queen Victoria-street, E.C., freehold building site, 
with a frontage to High Holborn of 81 ft. and a return 
frontage to Red Lion-street of 113 ft., total site area 
ry! 20,000 ft. Auctioneers, 22, Chancery-lane, 

fh 


Public Appointments. 


15.—Lineoln. — Sanitary Inspector and 
Building Surveyor required by the Branston Rural 
District Council. W. B. Danby, Clerk, 2, Bank- 
street Lincoln (endorsed “ Sanitary Appointments”). 

JUNE 16.—N am.—Clerk of Works for the 
new Exchange Buildings, a £500,000 contract, for the 
Corporation. W. J. rd, Town Clerk, Guil 
Nottingham. 

JUNE 16.—Wallington, Surrey.—Clerk of Works 
required by the U.D.C. to supervise the erection of 
40 houses on the Millers Orchard site, Beddington 
Corner. T. Booth, Clerk, Council Offices, Wallington, 


Surrey. 

JUNE 17.—Tunbridge Wells.—CLERK OF WORKS. 
— uired by the Borough Housing Committee in 
connection with the erection of houses for the working 
classes. W. H. Maxwell, A.M.Inst.C.E., Town Hall, 
Tunbridge Wells. 

JUNE 21.—Chiswick.— Lecturer for evening 
classes for the winter session, commencing in September 
next, for Building Construction, Stages I, II and ITI, on 
Monday, Friday and Wednesday evenings eepererey 


JUNE 


for the Mid x Education Committee. 
Egerton, Principal, The Polytechnic, Bath-road, 
Chiswick, W.4. 


JUNE 21.— .—ARCHITECTS AND  ASSIS- 
TANTS.—(1) Assistant architect (salary, £550 per 
annum, (2) assistantarchitect (salary, £350 perannum), 
and (3) junior assistants (two), for the Durham C.C. 
Education Department, Director of Education, Shire 
Hall, Durham. 

*x JUNE 26.—Leicester.—Clerk of Works required 
by the Corporation. J. 8. Fyfe, A.R.I.B.A., Housing 
Architect, Wyggeston House, 18, Highcross-street, 
Leicester, endorsed “ Clerk of Works.” 





[June 11, 1926. 


*x JUNE 30.—Burma.—Junior Quantity Surveyor 
for service in the Public Works Department (Buildings 
and Roads Branch), by the Government of Burma. 
Secretary to the High Commissioner for India, 42, 
Grosvenor Gardens, London, 8.W.1. 

* JULY 3.—S uthampton.— Deputy County Architect 
required by the County Council. F.V. Barber, Clerk, 
The Castle, Winchester. 

JuLy 10.—South Africa.—Senior Lecturer in 
Building Trades at Witwatersrand Technical I; 
stitute. High Commissioner for the Union of Sout 
Africa, Trafalgar-square, W.C.2. 

* No DaTE.—Londcn.—CLERKS OF WORKS.- 
Required in Iraq. Secretary (W.B.5), Air Ministry 
London, W.C.2. 

* No DaTE.—Tanganyika.—Foreman Carpenter re- 
uired by the Government of Tanganyika Territory, 
or the Dar-es-Salaam Harbour Improvement scheme, 
for a tour of 20 to 30 months’ service, with possible 


extension. Apply at once, Crown Agents for the 
Colonies, 4, Millbank, Westminster, S.W.1., quoting 
M/14623. 





NEW COMPANIES 
THE iculars quoted below have been 
compi by Messrs. Jordan & Sons, Ltd., 


Company Registration Agents, of 116 and 118, 
Chancery-lane, W.C.2, from the documents 


available at the Companies’ Registry. 
J. W. Kipney, Lrp. (213,281). Registered 


April 19. 3, Fitzroy-street, W.1. Builders, 
decorators, contractors, &c. Nominal capital, 
£1,000. 

CARLISLE (BUILDERS), LrTp. (213,242). 


Registered April 17. Sentinel House, Southamp- 
ton-row, W.C.1. Builders and contractors, &c. 
Nominal capital, £100. 

A. Guenn & Sons, Lrp. (213,268). Regis- 
tered April 17. Builders’ contractors and 
decorators. Nominal capital, £15,000. 

Eastwoop & ALMOND, Lip. (213,259). 
Registered April 17. Builder and contractor. 
Nominal capital, £1,500. 

E. A. Lone & Co., Lrp. (213,257). Regis- 
tered April 17. Wenban-road, Worthing, 
Sussex. uilders and general contractors, &c. 
Nominal capital, £3,000. 

DurnFrorp Construction Co. (BRISTOL), 
Lrp. (213,190). Registered April 15. 3, Wood- 
street, Bath. Engineering, road, and public 
works contractors, &c. Nominal capital, £5,000. 

Suaw & Evans, Lrp. (213,169). Registered 
April 14. 75, Lime-street, Liverpool. General 
contractors and builders, &c. Nominal capital, 
£2,500. 

Laneways, Lrp. (213,166). Registered 
April 14. To acquire and turn to account any 
lands and buildings in Surrey or elsewhere, to 
carry on the business of builders and contractors, 
&c. Nominal capital, £1,000. 

Mason & HapFIEvp, Lrp. (213,369). Regis- 
tered April 22. Builders and contractors. 
Nominal capital, £6,000. 

Taytor & Hatt, Lrp. (213,364). Registered 
April 22. Ravensbury Works, The Drive, 
Wandle-road, Morden, Surrey. Builders and 
concrete slab manufacturers. Nominal capital, 
£2,500. 

AEROCRETE Howpines, Lr. (213,240). 
Registered April 17. To finance the Aerated 
Concrete Co., Ltd., and a company about to be 
registered under the title of ‘* Aerocrete 
(Foreign), Ltd.”” Nominal capital, £7,500. 


B. & W. Bennetr (1926), Lrp. (213,616). 
Registered May 4. 119-122, Lewes-road, 


Brighton. Sculptors, monumental masons, &c-. 
Nominal capital £6,000. 

T. M. Enetanp & Co., Lrp. (213,576). 
Registered May 1. Builders, decorators, &c. 
Nominal capital, £2,000. 

Hersert Joyce & Sons, Lrp. (213,581). 
Registered May 1. 55, Alexandra-road, St. 
Annes-on-the-Sea. Builders and contractors, 
&c. Nominal capital, £1,000. 

Lorruouse Brick Works, Lrp. (213,548). 
Registered April 30. Brick or tile makers, &c. 
Nominal capital, £20,000. 

Gro. W. Forses, Lrp. (213,486). Registered 
April 28. 30, Birley-street, Blackpool. Builders, 
and contractors’ merchants, &c. Nominal 
capital, £5,000, } 

E. J. Harris & Co., Lrp. (213,725). Regis- 
tered May 10. 3-4, Clements Inn, Strand, W.C. 
Builders, contractors, carriers, &¢. Nominal 
capital, £1,000. 
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June 11, 1926. ] 


PROPOSED NEW BUILD- 
INGS & OTHER WORKS*. 


In these lists care is taken to ensure the accu- 
racy of the information given, but it may occa- 
sionally happen that, owing to building owners 
taking the responsibility of commencing work 
before plans are finally approved by the local 
authorities, “‘ proposed” works at the time of 
publication have been actually commenced. 
Abbreviations : T.C. for Town Council; U.D.C. 
for Urban District Council; R.D.C. for Rural 
District Council ; E.C. for Education Committee ; 
B.G. for Board of Guardians; B.C. for Boro 
Council; P.C. for Parish Council; M.H. for 
Ministry of Health ; M.T. for Ministry of Trans- 
port ; C.B. for County Borough; B.E. for Board 
of Education; M.A.B. for Metropolitan Asylums 
Board; and M.W.B. for Metropolitan Water 
Board. 

ee 


AcTON.—Middlesex E.C. are seeking consent to 
borrow £2,5v0 for the purchase of Acton Grove House 
for purposes of a technical school. 

ALTRINCHAM.—Cheshire E.C. has voted £1,200 for 
equipment, fencing, dc., at the two High Schools. 

ATdERSTONE.—The canal bridge at Coleshill-road, 
has been scheduled in estimates for reconstruction at 
a cost of £4,000 by the Warwickshire C.C. 

BARNET.—A school centre is to be erected by the 
Herts E.C. at East Barnet Valley, at a cost of £2,500. 

BATFORD.—Herts E.C. are acquiring a site for the 
erection of an elementary school. 

Bata.—The T.C. recommend £400 for the purpose 
of outside painting of houses at the Englishcoomb 
Park, to be carried out by direct labour, under the 
supervision of the City Engineer.—The M.H. has 
sanctioned the borrowing by the Corporation of the 
undermentioned amounts for laying out and improve- 
ment of the Royal Victoria Park, viz.: £1,900, Park 
Farm scheme; £725, erection of forcing house ; £800, 
construction of sanitary convenience; and ‘£300, 
construction of model yacht pond.—Application is to 
be made to the M.H. for sanction to the borrowing of 
£161 for boys’ offices at Kingsmead Council school.— 
The City Engineer submitted revised plans, which 
were approved, for adapting the Blue Coat school 
premises showing provision for the accommodation of 
the Director of Education and his staff inside the 
building and provision for the Maternity and Child 
Welfare Clinics.—Sanctions have been given by the 
Ministry to all items, which, in addition to the Old 
Royal Baths reconstruction, included the new Vichy 
Rooms at the Royal Baths, 4c., the total amounts 
being : £17,827 for building work ; £656 for apparatus 
and fittings ; and £848 for furniture, ac. 

BIRMING *>AM.—The governors of Handsworth Gram- 
mar School are to undertake extension at a cost of 
£10,000.—The Housing Committee are preparing a 

. lay-out of the Fox Hollies estate, where it is proposed 
to erect 2,500 houses. Three sites for schools are to 
be reserved on the Fox Hollies estate.—A new junior 
school is to be erected at Small Heath, at a cost of 
£16,000.—It is proposed to proceed with a scheme 
for extending the Lilford depot, at a cost of £16,000.— 
A site has been acquired at Hall Green for the erection 
of a bank.—Plans are in preparation for the erection 
of a bank at Birchfield. 

BLACKPOOL.—Mr. Mawson reported to the C.B. 
that in consequence of the unsuitability of the land 
on which it was proposed to construct lavatories in 
the public park, it was necessary to select another site, 
and the Committee has agreed to the lavatories being 
constructed in a position between the northern entrance 
lodge and the rose garden. Mr. Mawson also reported 
on the necessity for the provision of additional piling 
in connection with the foundations of the colonnades, 
and the C.B. has agreed to the work being carried out. 
—~The Council has resolved that the painting and 
decorating of schools and various alterations and 
repairs at the Claremont schools and the new clinic 
be carried out.—The Borough Surveyor is to make 
arrangements with Messrs. Gibbs, heating engineers, 
for a scheme of heating for Abbey-road school, and 
also for the memorial hall at the Boys’ Secondary 
School.—Plans passed: Twenty-seven houses, Perse- 
verance-avenue, for H. G. Mason; 14 houses and 13 
garages, Hornby-road, for F. Taylor; 9 houses, 
Lomond-avenue, for F. Taylor; golf club house, 
North Shore, for the Blackpool North Shore 
Golf Club.— The Corporation are proposing to 
erect a new Council school in Abbey-road, South 
Shore, to the plans prepared by the Borough Engineer. 

BRA DFORD.—The Myopes School is to be enlarged 
by 50 places. An infants school is to be erected at 
Lidget Green.—Conveniences are to be erected at 
Bradford Moor.—District baths are to be erected at 
Ashfield.— Alterations are to be carried out at West- 
wood Mental Institution, at a cost of £450.—Sixteen 
shops and houses are to be built on the Bierley House 
estate-—The E.C. has decided upon its building 
programme, which comprises the erection of a new 
secondary school on the Bolling Hall estate, at an 
estimated cost of £76,000.—Additional permanent open- 
air accommodation is to be provided together with 
& new boys’ department at the Margaret MeMillan 
school.—New elementary schools are to be erected at 
Low Moor, and extensions are to be made at the 
Thornbury and Lidgett Green schools. — The 
M.H. has sanctioned the erection of a further 
594 houses on the Swaine House estate, 
Bradford. The Housing Committee of the Corporation 
have given instructions for tenders to be obtained for 

the construction of these dwellings. 

BrIGHTON.—The C.B. has resolved that application 
be made to the M.H. for his sanction to the borrowing 
of £15,200 to defray the cost of the erection of the 28 
houses in Freshfield-road.—Plans passed: 18 houses, 


* Bee also our List of Contracts, Competitions, ete. 
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Roedale-road, for C. Blaker ; 22 houses, Dudley-road, 
for H. P. Painter; 33 houses, Coombe-road, for G. 
Ayling; eight houses, Reigate-road, for Parsons 
& Creswell. 

BURNLEY.—The R.D.C..has approved the plans 
prepared by R. Martin, diocesan surveyor, 90, Deans- 
gate, Manchester, for the erection of a new church. 

CARLISLE.—On behalf of Robinson Bros. (Carlisle), 
Ltd., H. Foxall, architect, is to construct two bridges 
to connect premises in St. Cuthbert’s-lane. 

CARMARTHEN.—Permission has been given by the 
Carmarthenshire C.C., owners of the vacant prison at 
Carmarthen, to use the premises as a communal kitchen 
for 400 workless miners and their families. 

CATERHAM.—The U.D.C. are to make application 
to the M.H. for sanction to borrow £2,017 12s. 6d. 
for the additions to the Soper Memorial hall and 
Council buildings. Plans passed: Church building, 
Browning Bethany Homes estate, Whyteleafe-road, 
for Browning Bethany Homes Committee, empteer: 
Ltd.; 32 self-contained flats, Elm-grove, for H.M. 
Brigade of Guards, Major A. F. Smith. 

CHESTER.—The E.C. recommend that the City Sur- 
veyor be instructed to prepare specifications and invite 
tenders for the exterior and interior painting and 
decoration of George-street Council school and for the 
interior painting and decoration of St. Peter’s Infants 
School.—It is also recommended by the E.C. that a sum 
of £2,879 be raised for the purpose of extending the 
premises of the City and County schools.—The City 
Council} recommend that (1) jtenders be invited for 
extensions to the Administrative Block and the pro- 
vision of a dining-room adjoining the kitchen of the 
Administration Block at the Isolation Hospital in 
accordance with plans, prepared by the City Surveyor, 
and for the provision of the necessary furniture, and (2) 
application be made to the M.H. for sanction to borrow 
the necessary monies for the purpose.—The Council has 
approved the scheme and resolved that the City Sur- 
veyor be instructed to prepare sketch plans, and to 
submit estimates of the cost of providing a portable 
flooring over the second class bath, and for the erection 
of a two storied building on the vacant land on the 
west side of the baths to be used as a store for the 
flooring and as a buffet.—The City Surveyor has been 
authorised to erect fencing on the eastern portion of the 
Curzon Park estate at a cost of £185. 

CHORLEY.—The parishioners at Chorley have 
approved a scheme for the renovation and redecoration 
of the fabric of the Chorley Parish Church. The scheme 
includes the transformation of the south-east corner 
of the church into a side chapel. 

COLNE.—The Corporation has decided to proceed 
with the building of a new waiting room adjacent to 
the Station Hotel, at Earby.—Arrangements are also 
being made to provide a waiting room and public 
conveniences at the tram depot in Keighley-road.—The 
Council are to proceed with the erection of a further 
66 houses on the Judge Fields site. 

CORWEN.—Repairs are to be carried out by the 
Merioneth C.C. to Barcer Bridge. 

DERBY.—The Corporation are seeking the M.H. 
approval for the acquisition of a site comprising 
26 acres upon which to erect dwellings. ) 

DuRgAM.—The R.D.C. has received sanction for 
loans amounting to £57,888 in connection with various 
housing schemes. 

EASTBOURNE.—Land adjoining the electricity works 
is suggested for the erection of houses for employees of 
the electricity department. Sanction has been 
obtained for a loan of £4,500 for fencing oc., at Gilbert 
Recreation Ground.—Sites are being considered for the 
erection of houses for the motor-’bus staff.—Fresh 
tenders are to be obtained for the erection of a branch 
library at Seaside.—A site at Rodmill Farm has been 
scheduled for an elementary school.—Sanction is to be 
sought for a loan of £21,000 to complete the Corporation 
depot scheme.—The Borough Engineer is to report on 
the extension of the pier conveniences.—Plans are in 
preparation for convenience extensions at Holywell. 

EpMONTON.—Plans prepared by Talbot Brown 
& Fisher for the erection of a new elementary school at 
Bush Hill Park have been passed by the B.E. 

EpsomM.—The M.A.B. has received the M.H. sanction 
to the expenditure of £755 in respect of alterations 
at block F at The Downs Hospital for Children in 
connection with the installation of artificial sunlight 
apparatus and of heating and hot water services for 
the porters’ messroom. 

FAREHAM.—The Hants E.C. are acquiring a mansion 
for conversion into a secondary school. 

GoLcsaR.—The U.D.C. are to erect 20 houses upon a 
site in Scar-lane. 

GREENFOR ’.—The subsidy has been granted by the 
Council for fifty houses on the Greenford Garden City 
Estate.—A proposed lay-out for a hundred-and-fifty 
houses on the same estate was also approved. 

HALIFAx.—The T.C. passed plans for lay-out of 
eighteen houses at Nursery-lane, and six pairs of 
bungalows, by Mrs. G. H. Willson, and for her lay-out 
plan for eight pairs of semi-detached bungalows in 
Pye Nest; and for six houses in Churn-lane. 

HALFORD.—Warwickshire C.C. has voted a pro- 
visional estimate of £8,000 for the reconstruction of the 
bridge. 

HARTS.10RN AND SEALE.—Plans were adopted y | the 

R.D.C. for the erection of twenty-five houses at Over- 
seal. 
HASTINGS.—Application is to be made to the M.H. 
for sanction to the borrowing of a sum of +29,500 for the 
construction of the approach roads, dAc., and the 
erection of 5) houses. 

HATFIEL).—The R.D.C. has decided to build fifty- 
four more houses. ‘ 

HAYES.—Middlesex E.C. has obtained land for the 
enlargement of the Townfield elementary school. : 

HEN vON.—The U.D.C. passed plans: 18 houses in 
Holmdale-gardens, for H. V. Small; 8 semi-detached 
houses in Vineyard-avenue, Mill Hill, for Parsons 
& Hazell. 

HERS#AM.—The Walton, Hersham and Oaklands 
Public Utility Society, Ltd., has secured a site for the 
erection of 80 houses. 
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HvusLL.—Teénders are to be invited for the erection of 
a bridge over Barnstorm drain for which purpose a loan 
of £4,250 has been sanctioned.—Additional accommo- 
dation is to be provided at Park-avenue school, at a 
cost of +700.—Sites have been reserved for a secondary 
school on the East Hull estate and an elementary school 
on the West Hull estate.—The Rev. W. Bradley is 
inquiring for a site in Boothferry-road for the erection 
of a Methodist Church and school.—The City Architect 
ts prepare plans for the extension 6f the central 

tary. 

IcKENHAM.—A site in Long-lane has been acquired 
~ Middlesex E.C. for the erection of an elementary 
school. 

ILFORD.—The U.D.C. are negotiating for the acquisi- 
tion from the City of London of the Middleton housing 
site.—A scheme has been prepared for extensions at the 
central fire station, at a cost of £1,000.—Plans have 
been prepared for the erection of conveniences at 
Hainault Recreation Ground, at a cost of £650, and 
at Seven Kings, at a cost of £1,500. 

Kineston.—Inquiries are to be made by the Cor- 
poration as to whether the M.H. would agree to the 
erection of another fifty non-parlour houses on the 
Corporation’s housing estate. 

LEE 0S.—The Electricity Committee proposes shortly 
to invite tenders for new electrictt transformer 
chambers at Moor Grange-drive, West Park, Heading- 
ley, Claypit-lane, and Tinshill estate, Horsforth. 
—The ‘YT.C. has decided, subject to sanction, 
to borrow the money to carry out extensions of the 
meat market and slaughter houses, at a cost of 
£34,489 5s. 3d.—The City Council has decided to seek 
authority from the M.H. to purchase the Elmete Hall 
estate, adjoining Roundhay Park, from Sir Edwin 
Airey, for 223,000. 

LEVENSHULME.—The Manchester Public Health 
Committee has reaffirmed its approval of the erection 
of a tripe works near Highfield-road, Levenshulme. 

LEYLAND.—The Council has decided to apply for 
sanction to build a further 100 houses. 

Lon von.—The M.H. has sanctioned the expenditure 
by the M.A.B. of (a) £31v for the installation of elec- 
tric lighting at Darenth Training Colony, and (0) 
£35,15u for the installation of electric lighting, central 
heating and hot water supplies at the Southern 
Hospital, and (c) the necessary expenditure for 
carrying out alterations and improvements to two sick 
staff wards at the South-Western Hospital.—The M.A.B, 
recommend the renewal, at an estimated cost of £165, 
of the entrance gates at Princess Mary’s Hospital for 
Children, subject to the sanction of the M.H.—The 
Board also recommend that the plan now submitted 
for the erection at the Fountain Mental Hospital of 
a house for the medical superintendent be approved, 
at a cost of £2,160. 

LONLON (BATTERSEA).—The B.C. recommend that 
the plans of the fourth block of the Plough-road 
improvement scheme be approved and that, subject to 
the sanction of the M.H., the erection be proceeded with 
by the Works Department at an estimated cost of 
£4,149 17s.—The Council also recommend the re- 
modelling andre-arranging Falcon Wharf. Application 
is to be made to the L.C.C. for sanction to a loan of 
£11,783 4s. 1d., the total estimated cost of the work. 

LonpON (LEWISSAM).—A letter has been received 
from the L.C.C. forwarding a plan showing a site 
which has been selected for the erection of a further 
elementary school at Downham. The site is to be 
north of the tramway road and on the east side of the 
new road leadinginto Whitefoot-lane. The accommoda- 
tion will eventually be for about 1,000 places. The B.C. 
has approved this scheme.—The Council recommend 
that the Central Library premises be extended so as to 
provide an “ open access”’ lending department, office 
accommodation, staff rooms and lavatories, in accord- 
ance with the plan and estimate prepared by the 
borough surveyor, at an estimated cost of £7,000.— 
Plans passed: J. G. Stephenson, for L.C.C. tramway 
sub-station, Downham estate; A. J. Glock, 26 houses, 
Blacklands-road; F. Windsor, additions to Baring 
Hall Hotel, Baring-road ; E. Bowman & Sons, church, 
Bromley-road; W. T. Champion & Sons, 22 houses, 
Courtrai-road; H. R. Watt, nine houses, Crantock- 
road; J. G. Stephenson, for L.C.C., 76 houses in 
roads Nos. 4, 5 and 8, Downham estate; J. Watt, 1U 
almshouses, Bromley-road; W. J. Scudamore, Ltd., 
10 houses, Dallinger-road; Middletons (Builders), 
Ltd., nine houses, Polsted-road. 

MANCHESTER.—The T.C. has passed plans for a 
number of houses and other building work, including a 
transformer house off South-street, Stockport-road, 
Longsight.—The City Council.has decided upon 
the compulsory acquisition of two estates in With- 
ington for wy ry purposes. The City Surveyor 
considers that the lands should be bought for about 
£138,000, and it is intended to build 3,000 houses 
on them.— The Building Committee of the 
Austrian Synagogue are proposing to erect a new 
Synagogue at Fairy-lane and Mazeppa-street, Cheetham. 

he plans have been prepared by P. Cummings, 
A.R.I.B.A., architect and surveyor, 51, King-street. 
The contract has not yet been placed.—The managers 
of the District Bank, Ltd., 15, Spring Gardens, have 
— premises at 223, Bolton-road, Pendleton, 
which are at present shop premises and dwelling houses, 
for conversion into a branch bank. The pians are 
being prepared by Messrs. Francis Jones, F.R.1.B.A., 
and H. A. Dalrymple, A.R.I.B.A., architects, of 178 
and 180, Oxford-road, Manchester. The drawings 
arein course of gi geen and no contracts have yet 
been placed.—It is intended to form a company for 
the purpose of acquiring as a going concern the picture 
house known as Arcadia, situate in Yew Tree-avenue, 
Stockport-road, together with a plot of land attached, 
on which will be built an up-to-date Palais de Danse 
capable of accommodating 1,000 persons for dancing. 
Plans by A. Winstanley, architect, 15, Great Ducie- 
street. -The Levenshulme Conservative Club, Barlow- 
road, are proposing to make alterations and additions 
to the club premises. The plans have been prepared 
by 8. W. Grocock, architect, 94, Market-street. —The 
managers of the District Bank, Ltd., 15, Spring-gardens, 
have acquired premises at the corner of Church-lane 
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and Conran-street, Merpushey, which they poogase 
to convert for the purposes of a branch bank. The 
plans are being prepared by Francis Jones, F.R.1.B.A., 
and H. A. Dalrymple, A.R.L.B.A., architects, of 178 
and 180, Oxford-road.—The Reliance Steam Laundry, 
Eccles Old-road, Pendleton, are poopesing, to erect 
a new laundry on a site on Park- e, Pendleton. 
The plans have been prepared by their own staff.—Mr. 
F. Fenn, architect, 1, North-parade, has prepared 
plans for the erection of a new dairy and shop premises 
on a site on Middleton-road, Crumpsall.—Tenants 
(Lancashire), Ltd., 1, Booth-street, are proposing to 
erect a warehouse at their works at Irkdale-street, 
Smedley-road. The plans by H. A. Sisley, architect 
and surveyor, 66, Deansgate.—The Board of Manage- 
ment of the Adelphi Convent, are proposing to make 
extensions to their buildings. The plans by W. R. 
Watson, architect, 22, Albion-street, Dowanhill, 
Glasgow, 

MERIONETH.—The C.C. has provisionally accepted 
tenders for the erection of bridges at Pandyrodyn, 
Onwydd and Newydd for submission to the Ministry 
of Transport. 

MIRFIELD.—The U.D.C. has decided to erect 31 
houses on the Granny-lane site. 

Norts# ELMSALL.—The West Riding C.C. has given 
notice of their intention to erect a new public elementary 
school to accommodate 1,000 children. 

NORMANTON (YORKS).—Plans have been prepared 
for extensions at the Central Liberal Club. New public 
baths are to be erected as a Miners’ Welfare scheme, 
at an estimated total cost of £18,000. 

NORTHAMPTON.—The T.C. has appointed a sub- 
committee to consider the question of rehousing the 
staff of the municipal offices and the E.C.—Plans 

yassed: Nine houses, Kettering-road, for Ansell & 
srown. 

PLYMOUTH.—The C.B. has resolved to submit to the 
B.E. sketch plans showing an adaptation of the 
Victoria-road school premises to comply with new 
requirements and to be ready for work on the senior and 
junior plan of organisation.—Plans have also been 
submitted for the necessary alterations to be made at 
the Keppel-place and Regent-street schools for recogni- 
tion as Secondary Schools for girls and boys respec- 
tively.—A sub-committee are to consider the question 
of the allocation of a site on the south side of Wolseley- 
road below the Southern Railway Bridgefor the purpose 
of a branch library.—The C.B. has resolved to sell 
certain land and premises comprising 9,815 square feet 
forming part of the Tamar Wharf to H. & G. Simonds 
Ltd.—Load sanctions have been received for the 
following :—£5,396, flats, Prince Rock; £2,066, pur- 
chase of (a) field in Cremyll-street, (6) site corner of 
Battery-street and George-place, (¢) 8, 9 and 73, High- 
street.—-Plans have been submitted showing the blocks 
of houses to be demolished in the Castle-street and 
Stillman-street districts for re-housing purposes, and 
the C.B. has resolved that the site near Lambhay Green 
be visited in connection with this scheme.—Structural 
alterations and additions are to be carried out at Prince 
Rock depot, Plymouth, including extension of stables 
and the provision of a weighbridge, at a cost of £4,250.— 
The Council has resolved that the plan submitted by 
the Electrical Engineer for the extension of the elec- 
tricity sub-station at Mount Gold Hospital be approved. 
—The Borough Surveyor is to report with regard to 
obtaining a suitable design for the redecoration of the 
Council Chamber.—A scheme is still being discussed 
with regard to the proposed colony for mental defectives. 

PORTSMOUTH.—The Corporation has decided to 
erect 200 houses on the Portsdown Hill estate, and 
tenders are to be invited. 

PREESALL.—Subject to certain sanitary alterations 
being effected, the M.H. has sanctioned the Council's 
scheme for the erection of 30 houses on the Elletson- 
terrace site, and the Council is applying for sanction 
to borrow £15,000 for completing the scheme. 

ROCHDALE.—The Committee approved an amended 
lay-out plan for the proposed Albert Royds-street 
estate, providing for 128 houses. 

Ripon.—The Borough Engineer is to prepare a 
scheme for the erection of a pavilion in Spa Park.— 
Plans passed: Forty-four houses, Harrogate-road, for 
G. Wheatley. 

ROTHERHAM.—The E.C. has approved the plans of 
the proposed extension of the Badsley Moor Council 
school to provide further accommodation for 250 
scholars. 

RuNCORN.—Cheshire E.C. has voted £700 for the 
provision of heating apparatus at Victoria-road school. 

St. ALBANS. — A site at St. Albans is being acquired 
by the Herts E.C. for the erection of a central school. 

SaLE.—Land has been purchased at a cost of £1,700 
by the Cheshire E.C. for the enlargement of the 
secondary school. 

SHEFFIELD.—The T.C. sed plans: 10 houses, 
Heavygate and Northfield-roads, for Estates Com- 
mittee; 10 houses, Grove-avenue, for P. H. Slater ; 
34 houses, Firbeck-road, for E. Coo ; 160 houses 
| ~ _rcmay Wadsley, Hall estate, for the Sutton 

‘rust. 

SHirpLEy.—The U.D.C. has asked the surveyor to 
prepare plans for 70 houses on Saltaire estate.—Plans 
passed: Twenty-four houses, Carmona-avenue, for 
A. Chippindale. 

SOUTHALL.-—Middlesex E.C. has obtained a site at 
Beaconsfield-street for the erection of a trades school.— 
The C.C. has also obtained sanction for a loan of 
£15,500 for the enlargement of the secondary school. 

MSTOKE-ON-TRENT.—The Corporation are considering 
a Suggestion for using the old fire statidn at Tunstall for 
extending the public baths. Further sketch plans have 
been prepared for extensions at Hanley Market. 
Sanction has been obtained for a loan of £14,000 for the 
a of a maternity home at Hartshill. A site at 

assey-square, Burslem, has been obtained for the 
erection of a tuberculosis Seveny. Sites at Meir 
and Hanford are being purchased for housing purposes. 
The Housing Committee have arranged with the Elec- 
tricity Committee to erect eight all-electric houses at 
Hanley. A site at Meir has been scheduled for educa- 
tional purposes. Messrs. Adams & Co. are to extend 


their works in Brook-street, Hanley. Tarmac (Kids- 
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ove), Ltd., are to construct a subway under Leek 

ew-road, n. 

TEDDINGTON .—Middlesex E.C. has obtained sanction 
be beow £17,000 for the erection of an elementary 
school. 

THAME.—The R.D.C. are to acquire another site for 
housing. 

THIRSK.—The R.D.C. has decided to purchase the 
old Midland Bank premises, at the junction of the 
Market-place and kgate, to provide a new Council 
Chamber and central offices. The scheme is subject to 
the approval of the M.H. 

TONBRIDGE.—The Housing Committee of the 
U.D.C. recommended in connection with the Ship- 
bourne-road housing schemes that application be made 
to the M.H. for approval to the erection of 90 further 
houses on the land agreed to be purchased at Cage 
Green, and on the present allotment land in Ship- 
bourne-road. 

TORQUAY.—Mr. Hardman is preparing a scheme for 
extensions at Livermean Cliff Hotel. Plans have been 
prepared for the erection of stores for the electricity 
department at Upton. 

OTTENHAM.—Land in Creighton-avenue has been 
acquired by the Middlesex E.C. for the erection of a 
secondary school. 

TOTTINGTON.—Mr. T. Barnes, architect, Bury, is 
preparing the plans for rebuilding the Dungeon Hotel 
on asitein Turton-road, for the Bury Brewery Co., Ltd. 

TRAWDEN.—The Council are negotiating for the 
purchase of a site in Bank-street for housing purposes. 

TRING.—A site has been obtained by Herts E.C. for 
the erection of a school centre. 

TROWBRIDGE.—The U.D.C. recommend the acquisi- 
tion of land for the erection of further houses, and one 
of the proposals accepted was the acquisition of a 

7% acre field in Holbrook-lane, offered at £1,000. 
The surveyor said it would be possible to erect from 
80 to 90 houses on the site. 

WAKEFIELD.—Plans have been approved for the 
conversion of premises in Westgate into a café for the 
West Riding Permanent Building Society. The Miners’ 
Welfare Committee have promised a grant of £6,500 
towards the cost of a mining departmentfat the technical 
school, and the E.C. has authorised the}preparation of 
plans. A site at Snapethorpe has been allocated for 
the erection of an elementary school. Tenders are to 
be invited for the erection of a wholesale warehouse at 
the market and a scheme has been prepared for the 
erection of a market hall in Westmoreland-road. 
Sanction has been obtained for a loan of £544,000 for 
housing schemes. 

WARRINGTON.—Rev. E. Higson and the congregation 
of the Baptist Church, Latchford, near + eo are 
proposing to erect a new Sunday school. ; os 
Sileock, F.R.I.B.A., architect, of Egypt-street.— 
Messrs. R. & S. Smith, Birtles-road, are proposing to 
erect 5) houses on a site in Vista-road, Earlestown. 

WELWYN.—Hertfordshire E.C. are acquiring a site 
for the erection of an elementary school. The E.C. are 
to enlarge the Handside elementary school, at a cost of 
£17,000. ~é 

WEST HARTLEPOOL.—The T.C. has decided to apply 
to the M.H. for sanction to erect an additional 151 
houses on the Rift House estate, at a total estimated 
cost of £70,000, = 

WIGAN.—The Corporation are proposing to erect a 
new Council School on a site in Leader-street. The 
plans have been prepared by the Borough Engineer, and 
the drawings have been submitted to the B.E. for 
- og Rev. T. A. E. Davey and the congregation 
of St. Mark’s Church, Newtown, Wigan, are proposing 
to go forward with the scheme for the completion of the 
church and the erection of a tower. The plans by 
Shepherd & Bower, architects, Liberty Buildings, 
School-lane, Liverpool. No contracts are yet placed. 

WINDSOR.—The R.D.C. has received the M.H. 
approval to the proposal of the Council to erect twelve 
houses at Church-lane, Old Windsor; and twelve 
houses at Bagshot-road, Sunninghill. The amount 
sanctioned was £14,413. 

YORK.—The Corporation are now to proceed with 
the widening of Bootham-crescent. York and District 
Garden Villages have purchased six more sites on the 
Acomb Hill estate. The York Poor Law Institution is 
to be improved at a cost of £1,400. 








ESTIMATING ON RIGHT LINES 


Bveryone whose business it is to quote for batatng wok 
should master the princip|es upon which estimating is 
These principles are clearly explained and illustrated in 


‘HOW TO ESTIMATE’ =a 


by J. T. REA, 
a unique and invaluable work which 
is not excelled in thoroughness or in 
scope by any similar book known. 


Fourth edition (mow ready). 540 pages. Price 15/- 
net (by it 15/9). mtaining thousands of 
and hun of examples of 
wa builder can make up rates for x 


prices 
be ep ptation Tables and P 
‘ables ercentages 
Roorrected to Sts Men shew how rates 
at any time. 


me@y O6u 

Before purchasing any other book on this 
vitally ———— subject, you are invited to 
inspeet this—the standard work which is in 
use by over 80,000 builders. 

A GOPY WILL BE SENT SY RETURN, AND YouR 
REMITTANGE REFUNDED IF THE BOOK DOES NOT 
SATISFY YOUR REQUIREMENTS. 


6B. T. BATSFORD, LTD. 
Publishers, 94, High Holborn London, W.C.1 

















[June 11, 1926. 





TRADE NEWS 


Reinforced Concrete Factory at Wembley. 


Towards the end of January two directors of 
Messrs. Wrigley’s, Ltd., arrived in this country 
with the object of making arrangements for th: 
building of a new factory for the manufacture of 
their products over here. After a few days’ 
investigation they appointed architects and 
reinforced concrete engineers, to whom informa- 
tion was given to enable schemes and tenders to 
be prepared. Prior to this date, January 30, 
not a pencil had been put to paper, not a calcula- 
tion made. On February 25, less than four 
weeks after the project had first been discussed, 
the two directors embarked for the States, having 
signed a contract for the erection of a four-story 
reinforced concrete factory and witnessed the 
cutting of the first sod on the previous day, 
February 24. The factory is being erected at 
Wembley, on the Kahn System of reinforcement, 
from the designs of Messrs. Wallis, Gilbert & 
Partners. 


Warm Air Grates and Stoves. 


We have received a copy of the latest 
catalogue on “ Heating and Ventilating\Grates ” 
(No. 50), issued by Messrs. O’Brien, Thomas & 
Co. (with whom are incorporated D. O. Boyd 
& Son), of 17 and 18, Upper Thames-street, 
London, E.C. This contains full descriptions, 
specifications and prices of many types of 
apparatus, suitable for schools, public institu- 
tions, workshops, factories, offices, &c. Parti- 
culars are given of tests of certain open domestic 
grates carried out at the new Public Offices, 
Westminster, under the control of the Office of 
Works and the Coal Smoke Abatement Society, 
from which we learn that thirty-seven different 
domestic grates were tested, of which five 
were selected for re-testing. D. O. Boyd's 
“ Hygiastic *’ grate was one of the five, and was 
placed with two others showing practically 
equal results. Architects will be interested to 
note the large number of important buildings 
in which “ Hygiastic’’ warm air grates and 
stoves have been used. 


Waterproofing Coke Breeze Concrete Slabs. 

Among the exhibits at the Building Trades 
Exhibition, the model shown in our illustration 
deserves more detailed notice than it was 
possible to give at the time of the exhibition. 
The horizontal dampcourse is formed in a 
portion of wall built with T.L.B. “rubber” 
bricks, and is under a severe test, but the 


TEST OF A HORIZONTAL DAMPCOURSE 


BRICKWORK BUILT 
WITH POROUS BRICKS 





TANK MADE WITH 
BREEZE CONCRETE 







SLABS, WATERPRODFED 
Dawcounst . 8 / witha’ FAciC 
fete. , OF CENENT 
pia | MORTAR WITH 
: | ‘PUDLO’ BRAND 
fe WATERPROFER 


remarkable thing is that water is retained in 
the tank made with porous coke breeze concrete 
slabs and lined with only a } in. thickness of 
cement mortar (3 and 1) waterproofed with 
3 per cent. of “ Pudlo”’ brand waterproofing 
powder. The } in. facing of waterproofed 
cement is applied at the time of making the 
concrete slabs. Blocks so faced are used for 
building exterior walls which, it is claimed, 
will be proof against the most severe weather. 


A Half Yearly Dividend. 

The directors of Messrs. Ewart & Son, Ltd., 
have declared a dividend for the half-year ending 
June 30, 1926, on the Preference shares at the 
rate of 16 per cent. per annum, and an interim 
dividend on the Ordinary shares at the rate o! 
32 per cent. per annum (or 16 per cent. for the 
full year). 
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PRICES CURRENT OF MATERIALS 


[Owing to the exceptional circumstances which prevail at the present time, prices of materials should be confirmed by inquiry —Ed.] 


BRICKS, &c, 


ide, in River Thames 


Per 1,000 
don Bridge. 


eee eee eee eee ee eee 


een sna. 4 £3. 

Best Blue 

215 . Do. Bull — 915 
ullnose .. 

Do. Bullnose 8 ‘ , ae Wire Cuts 7 5 

best Stourbridge Fire B — 

2+ in. 8 il > «Sin. 


3 
|D’ble Str’tch'rs 3C 0 
\D’ble Headers 27 0 

0 


GLAZED Bricks—~ 
B : st Whit fs 
Ivory, an 

Salt Biazed 
Sctanean 

Headers 

Quoins, Bull- 
nose and 4tin. 
Flats 28 


;One Side and 

| twoends. $1 
‘Two Sides and 

| one End. 


Pale lays and 
Bquints 2910 O 


Second Quality, £1 per ; ,000 con >t best. Cream 
and buff, £2 extra over white. Other colours, Hard 
Glaze, £5 10s. extra over white. 


BREEZE CONCRETE SLABS. 
ey London. 


o Oo oo So Sooo 


8. d. 
2in. area 1 ii] gin 3 in. per yd. super 29 
3 6 


24 in ” ” ” 


8. e 

Thames Ballast ........ 10 6 peryd. 
Pit _. err rereser 13 9 ” 9 
Thames Sand .......... a Bite « delivered 
Rest Washed Sand ...... ae 2 miles 
Zin. Shingle for Ferro- radius 

~~, ern 2 mn +o Padding- 
din. s _ © -e. «@ ton. 
?in. Broken "Brick... m © & & 
FOR ME o3siu< cieck 7 6 


Per ton delivered in London area in full van loads. 
Best Portland Cement. British 


Standard Specification. ‘lest ‘2 18 Oto £3 3 6 
51s. alongside at Vauxhal! in 80-ton lots. 
Ferrocrete per ton extra on above... ....... 10 0 
Super Cement (Waterproof) ........ eseese 48 0 
EE .occarctesatenceieeean ee 815 O 
PU CN, cites wacesecksbuneeues 615 0 
Keene’s Cement, — bbb0bObee-eneueeeee 615 0 
peeks ecnseunabeeeee 510 0 
Plaster, Coarse, Pink | (ithe cee onkeeeem 30 | 
-. SD auecpcetutenseneu 312 6 
DO. st acecusecenvassdianaeaeen 512 0 
Sirapite, Coarse pivtbiecsaneeeedsenewenee 389 0 
. _ =a 317 0 
Grey Stone Lime Stb6inne ont ecngabeean 211 9 
CE PE inca ckncs cetnckebudknen Ge 211 9 
Best Ground Blue Lias Lime ............ 246€ 
eee eee percwt. 2 2 6 
AEE 12 0 


NoTEe.—Sacks are charged 1s. 9d. each and credited 
1s. 6d. if returned in good condition within three 
months carr. pd. 

Stourbridge Fireclay in s’cks 35s. Od. per ton at rly. dp. 


STONE. 


Batu STONE—delivered in railway trucks ats, d. 
Westbourne Park, Paddington, G.W.R., or 
South Lambeth, G.W.K., per ft. cube.... 2 9} 
Do. do. delivered in railway trucks at Nine 
Elms, L. & S.W.R., per ft. cube.......... 2 113 
PORTLAND STONE— 
Brown Whitbed, in random blocks of 20 ft. 
average, delivered in railway trucks at 
Nine Elms, L. & S8.W.R.. South Lambeth 
Station, G.W.R., and Westbourne Park, 


Paddington, G. WwW .R., per ft. cube...... 44 
Do. do delivered on roa wagons at above 
stations, per ft. cube........cccccscece 4 5 


White basebed, 3d. per ft. cube extra. 
Nore.—ld. per ft. cube extra for every foot over 
20 ft. average, and 4d. beyond 30 ft. 
HoptTox-Woop STONE— 
Delivered at any Goods Station, London. 6. <. 


Random blocks from 10 ft. and over P.ft.cb. 17 0 
Sawn two 8ideS........ccccecccecee os 27 0 
Sawn three or four sides...........- 32 0 


York STONE, BLUE—Robdin Hood Quality. 


Delivered at any Goods Station, London. s. 

6 in. sawn two sides landings to sizes (under 

90 ft. Super.) 2... ccccccececee Perft.super 5 6 
f in. rubbed two sides, ditto........ e 6 0 

tin. sawn two sides slabs (random sizes) _,, 2 3} 
Y in. to 24 in. sawn one side slabs 

(random Sizes) .......--+s+sseeees - 1 6} 
1} ip. to 2 in. ditto, ditto........+-+- ea 14 

ARD YORK— 
“ Delivered at any Goods Station, ante. 
Scappled random blocks ........ t.cube 6 $3 
6 in. sawn —_ sides landing to + on ‘(under 

40 ft. super) .....--.----+0+- Pertt.super 5 1} 
6in. rub two sides, ditto ........ ~ 6 1¢ 
4 in. sawn two sides slabs (random sizes) ,, 210 
3 in. ditto ditto ~ 2 1} 
ein self-faced random flags.... Per yd- super 9 0 

CAST STONE. 


in London Ane in full van loads, per ft. 
fe ce cain, Ss. 6d. ; ulded, ¥s. 6d. Cills, 10s. Od. 





oa. 
GOOD BUILDING DEAL. 

Inches. per stan, 
4 S X € ccccoe & 8 
4 x BS & Uh cccccs 25 0 
4 x BSB X UL ceccce 25 0 
BS SE Seeseee BM F 
3 x 2h xX BD ucccee B O 
3 x BS K Ghresece 22 0 
SB... Fasases 20 0 S XM 6 cocces 22 Vu 

PLANED BOARDS. 

RB MER cscces me Ot 8. MD encace £26 0 


PLAIN EDGE FLOORING, 
re " 


i ccccccccccccces 


MATOHING (BEST). 





25/ 
TONGUED AND 





GROOVED FLOORING. 
Inches. per sq. 
wccvovoceseens 25/- 
if co seeneaeasees 31/- 
 Prrrrere re eos 34/- 
Inches. BATTENS. 
MB csccacestesccenceceeseven 
SAWN LATHS. 
UG DUES. 400.04s-ecneinwesesadsneees 
1" AND UP THICK, 
Dry Austrian Wainscoat, perft. £ s. d. s. d. 
GOD bidsdslncck cdatesces 016 0 to 5 18 0 
Dry American and /or Japanese 

Figured Oak, ft. cube...... 015 0 to - 
Dry American and oJ Japanese 

Plain Oak, ft. cube........ 011 0t 018 0 
Dry sq. edged Honduras Mahog- 

2 ee 016 0t0 018 0 
Dry cut oe Mahog- 

Oe Se eae 018 Otol 1 0 
Dry Cuba Mahogany, ft.cube.. 1 4 Oto 110 0 
BED TOM, Wee GS oa se cceced 013 0to015 0 
Dry American Whitewood, ft. 

Gee: tach aensseaceheesuas 0 11 0 to 0 16 0 
Best Scotch glue, perewt. .... 410 0 to 
Liquid Glue, per ewt......... 47 O0to5 10 0 


SLATES. 
First quality slates from Bangof or Portmadoc 
carriage paid in full truck loads to London Rate Station. 
Per 1,000 of 1,200. 


sat. cs «¢ 
24 by 18 .... 37 18 6 18 by BP coos 2 6 
by 12 ....3% 0 O 18 by 9 ~ 3 12 6 
Se OP 3h ucee OS DB G 16 by 10. 17 12° 6 
Diy 3 ....BwW 16 by 8 - 1315 O 
20 by 10 .... 2B 12d 6 ! ; 
TILES, 


Delivered at London rate stations in full truckloads 


of not less than 4 tons. er 1, 
f,o.r. London. 
Best machine-made tiles from Broseley or £ s. d. 
Etaffordshire district ..........cceeee 12 6 
Ditto hand-made ditto ............ 517 6 
rere 6 2 6 
Hip and valley tiles Hand-made ...... 09 6 
(per dozen) Machine-made.... 0 9 O 

METALS. 
Joists, GIRDERS, {C., TO LONDON STATION, ™ TON— 
8. d. 
R.S. Joists, cut and fitted .......... 1210 0 
Plain Compound Girders ............ 1410 0 
* 4 Stanchivas .. ..... 1610 0 
Bis Wee WA cccssctienies cent 19 10 0 
MILD STEEL ROUNDS. 
To London Station, per ton. 

Diameter. £ s.d. Diameter. £ s.d. 
| neers 12 0 0 *,in.to¢in.. 1015 0 
Gh: scsseens 11 O O fin. to 2 in... 1010 0 





Wrovenut-Iron TUBES AND FITTINGS— 

(Discount off List for lot of not less than £7 net value 
delivered direct from Works, 2} per cent. less above 
gross discounts, carriage forward if sent irom 
London Stocks.) 


Tubes. Fittings. Flanges. 
Bi GE noncccdocccs 60% .. 50% .. 60 
Galvanised Gas ........ 45% .. 40 -. 60 
Blme Water ..ccsccces 65% .. 45 -— 
walvanised Water 383% .. 85 os 4 
Red Steam = ..cecccece % 40% 
Galvanised Steam 821% .. 30% rr 


C.l. HALF-ROUND Gurrers—London Prices, *. x Works. 
Per yd. in 6ft. 
lengths. 


Angles and 
Nozzles. 
1 


ind. 


Caen. 





RAIN-WATER PIPES, &c. 
Bends,stock Branches, 


Per yd. in 6 fts. Pipe. angles. stock angles. 
2 in. plain 1/93 12} 1/8 
SA ff tee 1/113 1/4 2/0 
3 in. am cece 2/44 1/3 2/6 
Siin. » 2/10 2/- 2/10} 
4 in. 3/3 2/43 3/6 


L.C.C. CoaTED Sou PIPES—London Prices, ex Works, 
Bends, stock Branches, 

Pipe. angles. stock angles, 

s. d. s. d. 8. d. 

2 in.peryd.in 6fts.plan 211 .. 23 .. 2 9 
24 in. Ss ae : ao 86 


3 in. : oe eee re ae 
34 in. a - Oe i ee ee 
4 in. oy: Se Fe 


L.C.C, CoaTED DRALN Pires—London Prices ex Works, 
ends, stocks Branches, 


Pipe, ane. stock angles, 
. da. . d 8. d. 
2 in. per yd. in 9ft. lengths « 3 3 «a Pie 
1m «o - : S « CF « 29 
Can -« a oe 10 — - 16 3 


6 ..18 0 2.28 


6 in 9 
Gasken for jointing, 38/6 per cwt. 
Mes ton in a 9 


IRON— d. £ d. 

Common Bars ........ 13 % 0 to 14 i 0 
Staffordshire Crown Bars— 

good merchant quality 14 6 0 .. 15 5 UV 








Stafcedshire “Marked ¢£s. d. ta ds 
etetetios eee «ws wee 
Mild ‘Stee! Bara 6 POAT IE S606... Des 
Steel Bars. Ferro-Concrete 
quality, MO e.. M6 . 2 O98 
Hoop iron, basis price . = 6 6 2a O° ¢ 
Galvanised . 27 0 0 28 0 0 
Soft Steel Sheets, Black—" 
Ordinary sizes to 20 g.. 18 5 0 1465 0 
” ” + é. * 5 0 , ee 
5 U 17 § ©O 
Sheets Fiat Best site Steal, oR. & 0.A. quality— 
sizes, 6 ft. by 
Orato Ste to 20g. . 1510 0 .. 1610 0 
ary sizes, 6 ft. by 
2 ft. to $ ft. to 22 g. 
T= ed ee 1610 0 .. 1710 
nary sizes 
2 ft. to 8 ft. to 26 ¢. 1810 0 ., 2010 
No, — y £4 per ton extra. 
Flat and Galvanised Corrugated Sheets— 
Ordinary sizes, 6 ft. to 
9 ft. to 20 g......... 1810 0 .. 1910 
Ordinary siz-s. 6 ft. to 
9 ft. to 22 g.and24g. 19 0 0 .. 20 0 
bey ry 6 ft. to 
at. | eo 0 0 23 0 0 
Sheets Galvanised Flat, Best quality—"— 
Best Soft Steel Sheets, 
6 ft. by 2 ft. to 3 ft. to 
20 g. and thicker.... 22 0 0 .. 28 0 0 
~— ft ry Sheets, 
~ yee 200 .. 2 0 0 
Bat Sort Steel” Sheets, 
auch na cemacass 210 0 "610 O 
Cut Nails, 3'in. to 6 ir.. 19 0 0 vo 0 0 


(Under 3 in. usuai trade extras.) 

METAL WINDOWS.—Standard sizes, suitable for com- 
plete houses, including all fittings, painting two 
coats, and delivery to job, average price about 
Is, 4d. to 1s. 7d. per foot super. 


LEAD, &c, 

(Delivered in London.) £ 3d 
Tah b— Sheek, Ragiieh, 4 lb. and up...... 4110 0 
eben sovcossooseoocesas, Oe 

op Ceaheeee erondemnesondanesie ich: Ut 
Compo Pipe ..... 0600000096008 46 0 0 
Nore —Oountry delivery, 30s. per ton “extra: lots under 

1 cwt. extra, and over 8 cwt. and under 5 

aa ~~ vie rcwt. extra. Cut to sizes, 2s. cwt. extra. 


Old ‘lead, ex Fisaden area, pa 
_— seoasese = ton} 27 i Neg 
+» ©x country, carriage ia 
forward ........ per on } 28 00 
COPPER. 8, A. 
Seamless Copper tubes (basis)........ per Ib. 1 OF 
Strong sheet...... bb6669.006006006868 - 10 
—_ go ssgecoecone ate anbcdenmenes pee ; : 
WOR WATER. cc cccccccccescoccecoese w 
Sapper CRUD 46150 Wiis ds dcaedetineas 24 
PLUMBERS’ BRASS W ORK, 
Delivered in London, 
Bae Reves PATTERN SCREW DOWN BIB COOKS ror 
ON. 
tin. Zin.) lin 4 lg in. 2 in. 
29/- 45/- 76/- 1 246/— 510/— per doz. 
=e ee PATTERN deabe Down Stop KS ANT 
NIONS. 
tin. Zin. lin. 1} in. 1) in, 2 in, 
41/6 62%- 92/— 174/- 300/-— 588/— per doz 
NEW RIVER PATTERN SCREW DowN MAIN FERRULES, 
+ in. in, 1 in. 
39/6 a 116/6 per doz. 
CAPS AND SCREWS 
l}in. lin. 2 in. 3in. 8 in. 4in. 
7/6 10/- 14/- 23/- /-  42/-per doz, 


DOUBLE Nout BorLerR SorEws, 


jin. Zin. lin. ldin. lgin. 2in, 
7/6 == 29/- 36/- 63/— per doz 
RASS er 
ld in. 2 in. 3 in. 8} in. 
10/-  12/- 20/- 24/- $1 per doz. 
NEW RIVER PATTERN CROYDON BALL VALVES, 8.F, 
tin, Zin. lin, lit. lfin 


35/—_ 56/— 9 «- 98/-__—-:162/- /- per doz. 
Drawn LEap P. & 8. Fon WITH BRASS "Cuaawne 


_" iin. 2in. 3in. 
8 Ibs. P. traps .. /- 41/- 56/- 101/— per doz, 
8 Ibs. 8S. traps .. 35/-— 45/- 66/- 1 
Tin—English Ingots. 2/10 per Ib. SOLDER—Plumbers’ 


1/2, Tinmen’s 1/5. “Blowpipe 1/6 per Ib. 
niece > 


Raw Linseed Oil, in pipes . - ber walioo 
e - » = barrels. . _ 
» ” ” in drums. eee 
Bolled }. » in barrels... 
At , ape ecce ‘a 
Tur pen e n barrels eeee 7 
Genuine G ~ Sree (8 pu. Lead, per to 
e Ground Eng n 
(In not less than 5 cwt. casks.) wai 


“ Father Elms, 
. East, ”- Re Pa I's," 
“ organswyte, “ 
Brand and other best brands (in 
14 ib. tins) not less than 5 cwt. lots 
Red Lead, Ee 5 oe 
+. per 
— penne senenensh tae Were 
} eee ee eee eeeeeeeeeeee oe 
Size. XD Quaiity.. ocenssuasetae 
Continued on nett naa. 


pecialt = “7 wwe elle 

® y com or D 

Our aim in list is to as far as ese 
average prices of materials, necessa: 
or jowest. Quality and quantity ob’ 
prices—a fact which should be re 

= make use of this ndoomaaien, 


Seocccces 
HOE cocococece * 
CSCeounanwo ~* 


-2¢ 88 

—— = 
“Vvoacy 
2oeacco 
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PRICES CURRENT OF MATERIALS (contd.) 


GLASS. 
ENGLISH SHEET GLASS LN CRATES OF STOOK 
ZES. 


Per Ft. Per Ft. 


15 oz. fourths 3id. 3202, fourths ...... 7d. 
15 otd 


5 ., thirds .... 4'd, 82 , thirds .....e+. . 
21 ,, fourths .. 4$d, Ubseured Sheet, 1502, 3$d. 
21 ,, thirds .... 6d. a “=e MP 
26 «6, fourths .. . Fluted 150z, 62d., 2loz. 4 
26 =, thirds .... 73d. Enp’lled 150z. 5)d., 2loz, 74d. 


Extra price according to size and substance tor squares 
cut from stock, 


ENGLISH KOLLED PLATE IN CRATES OF STOCK 
SIZES, Per Ft. 


i Rolled plate eee eneeee eee eee eee ee eee 43d. 
fs Rough rolled ......ccees cocceccescecece eee d. 
© BED BUD acco cdoccaccoegespensscescse bed 


Figured Rolled, Baltic, Oceanic, Arctic, Stip- 


polyte, and smal! aud large Fiemish White.. oid 
Ditto, tinted .....se.« eocccccccccecese 
Pees WOOD o ckn cd oncancanes evseqoesesce’ OG. 
White Rolled Cathedral ........ cosccccece O04. 
Tinted GQ: .. . eeececceose eeeeseee Zid. 
Cast Plate is same price as rough rolled, 

Per Gallon. 

VARNISHES, &c. £s. d. 

Oak Varnish.......seseeees eee» Outside O14 V 
Pime GttOe. ccccccecccosoccesees ditto 16 0 
Pine GOOGS cccccccesesocesecees ditto Ols U 
Pale Copal .....+++. pedeeees ecw | 6€6itto «C0628 CO C0 
Pale Copal Carriage .......++-- « oe- 2 4 ® 
Mest GUO. ccccccscccececocccece ditto 112 0 
Floor Varnish ......cccccccceecs Inside O18 OV 
Fine Pale Paper .......ccccccese ditto O18 UV 
Fine Copal Cabinet ......eeees. ditto 12 6 
rine Copal Flatting ........see. ditto 1 0 6 
ilard Drying Oak .......se.eees - ditto O18 0 
Fine Hard Drying Oak.........-. ditto O19 UV 
Fine Copal Varnish ........++- . ditto 10 0 
Bake GRBO  cccccccccceccocccece dittlo 12 0 
Best ditto .ccccccccccccesecs ee ditto 112 0 
Best Japan Gold Size WTTTTTTT Tt 012 6 
Best Black Japan ...... ssccseeseosons ae & 
Oak and Mahogany Stain (waier)....ecse.0. O12 VU 
Brunswick: Biack....... eecaccece cooseceoe 8 FT OG 
Berlin Black ...... eoseccocccssoncosocs OES 6 
Knotting (patent) ...... sesceoessocescen (2 @ © 
French and Brush Polish ......sececeeees UT UV 
Liquid Dryers in Terebine ........+++- oe . ’ i) 
u 


Cuirass Black Knameli 


eee eee seer eeeeee 





REPORT ON ADHESIVES 

The Department of Scientific and Industrial 
Research has just issued the Second Report of 
the Adhesives Research Committee, price 3s. 
net (postage extra). This report covers the 
period of three years since the Adhesives Com- 
mittee’s first report appeared in 1922. } The 
following matters are, perhaps, the most interest- 
ing of those described. A clear step forward in 
the study of the chemistry of gelatin has been 
made by the production of a gelatin of very 
high purity. It appes rs that the product is not 
a definite chemical entity, and it is noteworthy 
that highly purified gelatin is not, as has often 
been stated, a poor adhesive, but differs very 
little in this respect from ordinary high quality 
glues. 

A method has been elaborated for the extrac- 
tion of high-grade gelatin from bones in a far 
shorter time than has hitherto been possible, 
and should prove of practical value. But an 
achievement which should have important 
economic results is the development of a method 
of extracting an odourless and tasteless gelatin 
of high adhesive value by simple treatment from 
fish skins. The absence of a reliable method of 
testing adhesives for timber has long been a 
serious obstacle, and promising results have been 
obtained in preliminary trials of a new form of 
test piece in which the energy absorbed on frac- 
ture of the joint is measured. It has also been 
demonstrated that, provided a small amount of 
a heavy loading material, such as lead sulphate, 
is es in the glue, which does not 
materially affect the strength of the joint, 
X-rays may form a valuable means of detecting 
flaws in joints in finished structures. Finally, 
research has been continued on the utilisation 
of castor bean residues, together with colouring 
substances and fillers, such as sawdust, in the 
manufacture of plastic materials. Tiles taking 
a high polish and suitable for flooring have been 
produced, and usé has been found for the 
adhesive in the manufacture of water paints 
and diste mpers. 





Builders’ Estates. 
Mr. W. Smith, Hale, Cheshire—£5,988 . 
Mr. J. Benson, Southport—£5,034. 
Mr. D. Jones, Blaenau Festiniog, Merioneth— 
20,962. 
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THE SCOTTISH BUILDER 


THE FORTH-ROAD BRIDGE 


The first work in connection with the Forth- 
road bridge survey has just begun. A meeting 
was held in the Caledonian Station Hotel, 
Edinburgh, at which Lord Provost Sir W. L. 
Sleigh, Sir Henry Maybury, Minister of Trans- 
= ; Mr. Basil Mott, of the firm of Basil Mott, 
4td., London, who are conducting the survey ; 
and Mr. Donald, engineer of the Glasgow- 
Edinburgh road, were present. Afterwards the 
party visited the Forth Bridge, and examined 
the site where it is proposed the first erecting 
work will commence. 





NEW BUILDINGS IN 
SCOTLAND 


Edinburgh.—Buttp1nec.—The Dean of Guild 
Court has passed plans: Edinburgh Houses, 
Ltd., at Corstorphine Bank-terrace, eight double 
bungalows ; Representative of Church Council 
of Episcopal Church Trustees, Orwell-place 
school, Edinburgh, additions and alterations ; 
Royal Bank of Scotland, at Blackford-avenue, 
bank premises. 


Troon.—Ha...—Plans have been passed for 
the erection of a hall in Morven-drive, for the 
R.C. Diocese of Galloway, at an estimated cost 
of £2,000. 


Falkirk.—Hovsres.—The Town Council has 
submitted plans for their housing scheme to the 
Dean of Guild Court. The number of houses is 
114, and the estimated cost is £44,000. The 
houses will be erected on sites at Carmuirs, 
Merchiston, and Thornhill. 

Irvine .— Reconstruction.—The Northern 
District Committee of the Ayrshire C.C. has 
agreed to reconstruct Annick Bridge, at an esti- 
mated cost of £10,000. 

Dundee.—Hovses.—The Town Council has 
decided to erect 300 concrete houses, at an 
estimated cost of £210,000. 


Falkirk.—Hovses.—The Dean of Guild Court 
has granted a warrant to Falkirk Buildin, 


Society to erect four blocks, each containing 
four flatted houses, at Mungalhead-road, Bains- 
ford, at an estimated cost of £7,200. Messrs. 
H. C. Fairlie & Co., Ltd., Camelon Chemical 
Works, received permission to alter and raise 
the roof of part of their works at a cost of £350. 


Clydebank.—Hovsrs.—The Town Council has 
accepted an offer by the Atholl Steel Co. for the 
erection of 100 houses of three apartments, and 
by the Kane Brickwood Co. for the erection of 15 
blocks of three-apartment houses. In all 200 
steel houses are to be built in the Whitecrook 
district. 

Girvan.—ME morIAL.—The Town Council has 
received an application from Messrs. Thos, 
Blair & Son, builders, on behalf of Mrs. Crawford 
MacCracken, Moorston, Girvan, for'the erection 
of a fountain to the memory of her father, the 
late Captain Alexander Clachar, on a site neat 
the harbour, at a cost of over £2,000. 

Dunblane.—Hatu.—The trustees of the Vic- 
toria Hall, Dunblane, have decided to erect a new 
hall on the site of the old one. The plans 
selected are those of Messrs. Simpson, M‘Michael, 
& Davidson, architects, Stirling. 

Lockerbie.—FountTatn.—The late Mr. David 
Halliday, has bequeathed £350 to Lockerbie 
Town Council, to erect a fountain in Victoria- 
square. 





Edinburgh’s New Housing Director. 


A Joint Committee of the Housing and Town- 
Planning Committee and Treasurer's Committee 
of the Edinburgh Town Council has recom- 
mended the appointment of Mr. E. J. MacRae, 
City Architect, as Director of Housing. 


Edinburgh Corporation and the Subsidies. 


Discussion has taken place at Edinburgh Town 
Council on a recommendation by the Treasurer’s 
Committee that no further housing subsidies 
under the Corporation scheme for assisting 
private enterprise be granted until the Govern- 
ment’s policy after October 1 is intimated. The 
committee’s recommendation was appreved. 





BUILDING TRADE WAGES IN SCOTLAND,.* 


Tue following are the present rates of wages in the bui ding trade in the principal towns of 
Scotland. Every endeavour is made to ensure accuracy, but we cannot be responsible for errors 


that may occur :— 
























































a a 
Rrick- ee Plas- Plum- asons’, 
Masons. . nters, Slaters. be Painters. Bricklayers’ 
layers, oiners. terers. rs. Findeemaee, 
Aberdeen ........ 1/8 1/8} 1/8 1/8 1/8 1/8 1/7 10d. to 1/1 
BIGHT ccccccccce 1/8 1/8 1/8 1/8 1/8 _ 1/65 
Alexandria........ 1/8 1/8 1/8 1/8 1/8 1/8 _ 1/2} to 1/3t 
Arbroath ........ 1/7 1/7 1/7 1/74 1/7 1/7 1/5: 1/lk 
AGE cccccccecece 1/8 1/8 1/8 1/8 1/8 1/8 1/6} 1/3 
Bathgate ........ 1/8 1/8 ) 1/8 1/8 1/8 1/8 1/64 1/2 to 1/3 
Blairgowrie ...... 1/7 1/7 1/7 1/7 1/5 1/7 1/4 10d. to 1/- 
DOMED ccdccoscce 1/8 1/8 1/8 1/8 1/8 i/8 1/8 1/3 
Coatbridge........ 1/8 1/8 1/8 1/8 1/8 _— 1/6} 1/8 to 1/3: 
Dumbarton .. 1/8 1/8 1/8 1/8 1/8 1/8 1/8 /3} 
Dumfries ........ 1/7 1/7 1/7 1/7 1/7 1/7 1/7 1/24 
Dundee ......+-+. 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/3 
Dunfermline .... 1/8 1/8 1/8 1/9 1/8 1/8 1/8 1/3} 
Edinburgh ...... 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/3} 
FORE o ccccccecs 1/7 1/7} 1/7 1/8 1/7 1/7 1/64 1/2} 
Fort Willlam...... 1/6 1/6 1/6 1/6 1/6 1/6 1/6 1/2 
Galashiels ..... . 1/7 1/7 1/7 1/7 1/7 1/7 1/7 1/2} 
Glasgow ....... ° 1/8 1/8 1/8 1/8 1/8 1/8 1/8 1/3} 
Greenock ........ 1/8 1/8 1/8 1/9 1/8 1/8 1/7 1/0} to 1 '3t 
Hamilton ........ 1/8 1/8 1/8 1/9 1/8 1/8 1/6) 13} 
PEER weccvcesce 1/7 1/7 1/7 1/7-1/7} 1/7 1/7 1/7 1/2 
Helensburgh ...... 1/8 1/8 1/8 1/9 1/8 1/8 1/7? | 1/3} 
Inverness eece 1/5 _ 1/5 1/4 1/5 1/5 1/4 = |.1/-tol/2 
Kilmarnock ...... 1/8 1/8 1/8 1/9 1/8 1/8 1/8 1/3¢ 
Kirkealdy ........ 1/8 1/8 1/8 1/9 18 1/8 1/8 1/3} 
Kirkwall... e 1/5 °1/5 1/4 1/5 1/5 1/4 i/4 1/- 

BD . coccccceces 1/8 l/s 1/3 1/9 1/8 1/8 1/6 1 to 1/3 
DEED 6a encescocece i/s 1/8 1/38 1/8 1/8 1/8 | l/s 1/3+ 
Mo eaen tk cee 1/8 1/8 1/9 1/8 1/8 1/6 1/3¢ 
Perth ...... cecece 1/38 l/s 1/8 1/99 1/8 1/8 | 1/6 1/3 
Btirilas .cccccccs ° if 1p l/s 1/9 138 13 1/8 1/8t 
dtirlingshire 

(Bastern District) | 1 /8-1 M0} 1/8 1)10 1/8 1/9 1/7 1/8 1/64 1/3} 
WISDBW oe ccccceee is ifs 1/8 1/9 18 1/8 1/7 1/3! 
* The iniorm:.tion given in this table is copyright, The raves 0: wages .u le vur ous Lowus iu oug-aud 
and Wales are given op page 966, 
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CURRENT PRICES FOR BUILDING WORK “IN LONDON: 
Sate EXCAVATOR. ' 
cartin t—6 e . : , S d. 
nag tang O70 1 sae dsp pr yd TG | Dea wrot moll and ebatdenerseenes pf 
or every additional depth of 6 ft......... ; | Plai eit a vey ie | We 
Planking and strutting to Senses sec eceeeeces per foot su cor 0 5 Deal aan eee ome pa 
Do. to sides of excavation, including sloriag gg 1 0 Add N peas oe naar 20, A eg A 
i CONCRETOR. ” ” | if cross-tongued ..... “ ene ~~ 3 ” 2d. 2d. 2d. 
vortland cement concrete i i ; of ‘ CASES. 
Add if in cultnaieden ee 1 to 6.. per yard cube 32 0 | Deal treads and risers in and "WE 1}” 1}” 2” 2}° 
Add if in floors 6 i j Se pereuse ” ” i 0 Mheluding rough brackets......| 2/1 2 oles ent 
Ada if | - G im. thith......ccccccces eoece 3 31! Deal strings wrot both / a) 3 
2S ee Ere a a i ond tena, 
Add if aggregate 12 haetecasesesapad tps sia . » hk : | sides and framed....... eseee| 1/8 | 2/-| 2/2] 2/8 4 
oisting not exceeding 10 ft. beyond the ‘ ; . ~ 
first 10 ft...... | Housings for steps and risers.......sseeeeees ch 011 
eee SRICKLAYER soccer ” ” 2 6 ow balusters, | in. 1} in..... ccccecscccoce Per a. om 0 9 
I , es KLA * | Mahogany handrail: average 3 in. X 3im.... ” 6 0 
enicoes, bebitimerts in lime mortar and Fletton ; £ s.d.| Add if ramped hekesseee : ; E ° i eccves pone - - i1 10 
Addif in oT ‘ Seen eEMeREP REELS per roc OO Tt SR ae I is bs os peekeesnomaetnees * a 23 9 
Add if in Stafford a. ee ‘ Sieve dnesbesensavaes - 7 10 6 f FIXING ONLY IRONMONGERY (INCLUDING SCREWS). 
Add if in inadinedh eae ok Benaarttcenens - 22 0 0 6 in. barrel bolts........ 8id. Rim locks ......+.+++++ « af 
PACENOR se eeeeee ” 110 © — PY caccenacen i1jd. Mortice locks.......+- ace 
a ; \CINGS. ‘asement fasteners ...... 1/5 Patent spri hi and 
— oe in ee or F lemish bond for Casement stays........+. 1/2 letting into ‘fear and 
common bricks : over the price of the Cupboard locks.......... 1/5 making good .....+eee- 19/- 
coccccces AEA -.-++. per{t. super 0 0 1} . FOUNDER AND SMITH. 8 . 
O01 b | Rolled steel joists ........ccescccccccccccces eeeeee percwt. 16 
Neat flat struck or weathered joint........... ‘ - ees | Plain compound girders ...+«« ag altahty tlh eeoceeeae os ” 19 0 
or } ARCH ES. Do. atanchioms® c<focceccccecccoscces oes ~ 21 9 
‘tra only to the price of ordinary brickwork :— | Een dond wotlk... cccccccscccscnswesbasedssgseesncess a 27 «6 
Fair external in half brick rings............ oe 0 010 | RAIN-WATER GOODS. 
So nadatechnonssinianenanenitaisen " . oS i 9 3” 4” 5° 6° 
Rubbed and gauged jointed in putty camber or Half-roun¢ plain rebated joints.. ft. run | 1/6] 1/9} 2/-| 2/8 
CIE o6vdvansasinticcctbackdawetess . » 0 6 O | Ogee Do. Do. ooo 1/9| 2/-| 2/6| 3 
SUNDRIES. Rain-water pipes with ears ..+. 55 1/9; 2/7) — aad 
Damp course in double course of slates breaking | Extra for shoes and bends..... - each 4/4 6/ll} — _ 
joint and bedded in Portland cement...... ee 1 0 | Do. stopped ends ....... : « 1/ll| 2/44) 8/7 | 4/- 
Setting ordinary register grates and stoves.... each — 1 0 0 | Do. nossics for inlets .... - 2/2| 2/71 3/10) 4/8 
Setting kitchener, including forming flues, &c., PLUMBER. s. d. 
with all necessary fire bricks ............ ‘. 415 0 = lead ong ete in flashings and gutters.... perewt. 56 : 
ASPHALTER. 0. 0. in flate ccccccccee cece ”” 55 
Half-inch horizontal damp course ............ per yard sup. 4 rs Extra labour and solder in coated cesspools....-. each 2s 
Three-quarter-inch vertical damp course ...... . 8 6 W elf joint eee wees eeeeeereeees eeeeeerereeeeere per ft. run 0 6 
— on flats in two thicknesses.............. e es 6 3 Soldered seam .......eseseeee eeeeeeseees eeeee ” ” ] : 
REET: sacndexoisabactaiiannetanbihess "foot 1 G | CREME BENG ccs eeseencornssonnones scene ses Mee 
Skirting and fillet 6 in. high.................. —- ; : E : 1” it -@ wad 
MASON ra ” zs : — lead waste perft.run| 1/2] 1/9| 2/-| 3/4 é/-|— 
> . 710CQ 9 w | ) — _ 
York stone templates fixed « ..........s.s00- +» per foot cube 13 0 De. a 7 = a = = — | 6/9 
York stone sills fixed ............ viene 22 in lead pi a ‘ 
nk Sanne on rete ceenshereeeeoesenses ” ” 22 0 Bendsin lead pipe cach _ _— — — 3/3 | 8/2 
ath stone and all labour fixed 5] 8 
ee tn lh a gyal aaa ” ” 10 6 | Soldered stop ends __,, 1/2 1/gs| 2/1 2/10} 3/6) — 
Drs ndckscicapatissecwescess -  »  »» 20 O|} Red lead joints .. ,, lid. |} 1/-| 1/3] I/1l] 2/4] 47/10 
SLATER. | Wiped soldered joints ,, 2/10 | 3/6| 4/-} 4/11] 6/6 | 9/9 
Welsh 16 in. X8in. Zin. lap, including nails .... persquare 72 9 Lead traps and clean- 
Do 20in. x10 in. Do. Do. oeee * 80 9 ing screws .. 9 _ — — | 14/7} 19/6| — 
Do. 24 in. x 12 in. Do. Do. ere i 00 0 3ib cocks and joints 5, 6/4} 9/7 | 15/4] 41/-] — _ 
CARPENTER AND JOINER. Stop cocks and joints ,, 15/4 | 17/2 | 25/8 | 4/- _ _ 
Wie teomad te plitten. ....cicsccccssccecscccece per foot cube 5 0 VLASTERES. 
Do. i it cad 5 6 Render, float and set in lime and hair ........ per yard sup. 2 4 
Do. roofs, floors, and partitions ....... Beye se 6 0 Do. Do. Sirapite «+ssomesee-++s mcs Ee 
Se Mee ee ‘i 4 8 6 Do. Do. Keen's .ssscccceeeess - ” 3 7 
a a ”” ae » | Add sawn lathing .........-ee0e: seaees i. 
| 3 1} ) 2 ! ug seeeee ” ” 
Deal rough close boarding .... aK /8 _ bare ie Add metal lathing ..--.-.. bbe sb0ssdévecdaes 2 6 
Flat coum: tor peta rte — 8q- | 35/6 | 40/ | 15/- | bag (Not including hangers or runners, &c., for suspended ceilings.) +4 
cluding struts or hangers 50 0 Portland cement ee Re er ae per yard sup, 2 2 
Do oe = eeeee seereeees Do. plainface .....++.+++- jubédbeceees«s m “ 3 3 
. to beams ........... cooee Per ft. sup. 2.2.2.0. ° 1 O/ y i i 
Coniese tee entien. eee | Mouldings in plaster. .....+eeseeeeeee cocseeees. PS Le 0 lj 
Gutter boards and enseme eR SD 7 ee en schs ria : One-and-a-half granolithic pavings ....--++++++> per yardsup. 5 9 
ecccece 9 = Powe ecccces . GLAZIER. 
FLOORING. 2” 1” | 13” | 14” | 21 oz. sheet plain ........ oecesceses posses «++. perfoot sup. 0 
Deal-edges shot ......+++.+++: per sq. | 44/6 | p- ie 26 oz. Do. detedeetevnssestavesses oenans 9 - 1 o 
Do. tongued and grooved .... | 49/- | 57/6 | 65/- | Obscured sheet ....+.++seeeeeeees annbeaboeey satan - "iol 
Do. matchings ..........++- ‘ i 45/- | 51/- | iin. rolled plate ......++. Snedsaheoeeen ees es se pe 0 9 
Moulded skirting, including back- din. rough rolled or cast plate...+++es+seeeesss oy & © 104 
ings and grounds ........ per ft. sup.| 1/6 | 1/9 | 2/0 | 2/6 | din. wired cast plate ........++eeees ee emeeese ° 14 
SASHES AND FRAMES. ~ * . : : PAINTER. 
One-and-a-half moulded sashes or casements ...... per foot super 1 99 | Beating ond Gotemgarag, > 008 eves TS ene 
0 Do. Do. Do. Pere ee ¥ 2 1 Knotting and priming eeereeesereeee wVoereeeee ” ” 0 7 
a for fitting and fixing ..... FO Fe hr ea ion = co 0 3 Plain painting, 1 coat = .-+-++++eeee+ ler Si _ md 7 : 
l-cased frames with lin. inner and outer ” = 0. 2 coats ..c.e- 0000000 we oe ee 0% ” a 
linings, 14 in. pulley stiles tongued to linings, Do. TOONS seercceccncs as atl os - 1 9 
hard wood sills with 2in. moulded sashes in _ Do. 4 COMtS seesecssereeremmenmnrs om om 2 f 
squares, double hung, double hung with pul- Gra ming sccccscvece eee eee ee 8 Oe Oe OFF Ore Ore we ee ” ” 2 3 
leys, lines and weights; average size ...... » y» 38 9 Veratshing CHD cccccsescorermeemmammmn 6 4 : 
Pz See O ESTES SEHEE ESS OTS SF OF OO MS OTS OS OTF HO ONO cr) ow 
T DOORS. 1}” 1?” 2 Vlatting CSE EHS EEE EEE SEES SD OF OFF OF OTE OO OO OTD OTF es ” 0 7 
'wo-panel square framed osccceeee per ft. sup. 2/1 2/4 2/6 Enamel 0 0 0 ore 00 0 6 Oe Oe Oe 6 2 OO OO OO OFF OHO Oe Oe Oe OF ry ] | 
e our-panel Do. eeeeseoece ” 2/5 2/8 2/11 Wax polishing 008 Ore Oe 6 + 6 Oe Oe OO Ore Oe Oe OTe Om per nt cup. 0 6 
ene moulded both sides ...... 2/8 | 2/11 | 3/2 | French polishing .........--- oe 00 soe ee ws rs »: wo 
Crgegel. Te. EA © scedscece mt 12/11 | 3/2 |! 3/5 Preparing for an? hanging paper ... ee«------ per plece, ?/-to 1/- 
cost without establishment 


* These prices apply to neu buildings only. 





They cover superintendence by fore 






































man and earry a protit o: 10 % on the prime 
d uom ss 6d. per £100 tor 





charges. A percentage of 1} should be added for Employers’ Liabi ity and National Health and (nemplovment Acts an 
Fire Insurance. The whole of the information given on this page is copyright. 











PATENTS. 


APPLICATIONS PUBLISHED.* 


246,350.—H. W. C. K. Dyson, 8. J. Askham, 
and J. C. Palin: Pile-driving. 

246,374.—M. Stieler: Casting in situ of 
concrete chimneys. 

246,383.—T. Spragg and G. Sp = a 
struction of concrete-slab walls for buildi 

246,547.—W. F. Andrews, A. H. Tarper, oii 
R. H. Hellyer: Gas-heated geysers. 

246,548.—W. J. Mellersh-Jackson (Warren, 
G. C.): Manufacture of bituminous composi- 
tions. 

246,583.—Crittall Manufacturing Co., Ltd., 
and W. F. Crittall: Metal casement window 
frames and sashes therefor. 

246,605.—F’. T. Lambert : Means for control- 
ling heating-a —— 

246,606. ak P. Clemetson: Tesselated pav- 
ing, parquet flooring, and decorative tile linings 
for walls. 

246,626.—D. Jones and G. Creak: Concrete 
or like building blocks or slabs. 

246,632.—C. Y. Hopkins and J. Cartland & 
Son, Ltd. : Window and like curtain supports. 

246,895.—A. Hamilton: Metal-tiled aa 

246,927.—A. E. Salmon: Rubber or rubber- 
like floor coverings. 

246,940.—Tonks (Birmingham), 
Fasteners for doors, windows, or shutters. 

246,949.—E. Hurden and A. P. Hurden: 
Construction of houses. 

246,950.—E. Hurden and A. P. Hurden 
Facings of coverings for use with structures of 
concrete. 

246,993.—A. G. Nichols and W. T. Burbey : 
Holders for hinge-hung doors. 

247,009.—Universal Rubber Paviors (Man- 
chester, 1923), Ltd., and L. Gaisman: Rubber- 
faced paving blocks. 

247,041.—A. R. Youngs: 
scaffolding. 

247,048.—T. 

247,057.—F. 
on scaffolding. 

247,059.—A. 

247,097.—K. P. 
cement. 

242,988.—F. P. R. Gregoire and L. Cior- 
Construction of stairs. 

247,124.—L. F. G. 
fireplaces. 

247,238.—L. 8. Van Westrum: Binding to- 
gether blocks for pavements and roads. 

247,244.—A. E. White: Manufacture 
concrete tile. 

247,253.—Allen & Sons (Tipton), Ltd., and 
A. Weddell: Heating-elements of air-heating 
apparatus. 

247,256.—C. Downs, E. C. Caley, and L. 
Caley: Apparatus for plastering ceilings and 
walls. 

247,257.—H. F. Stalley: Apparatus for 
lining piper vith one or more coats of cement. 

247,264.—J. Van Item: Method of and 
means for treating freshly pressed or stamped 
slag stones. 

247,271.—J. M. T. Johnston paratus for 
consolidating and levelling Be applied to 
roads. 

247,315.—R. H. Kirkup, F. Kirkup, and 
J. Thompson: Rotary screen. 

247,320.—A. Stevenson: Boilers for heating 
and hot-water supply. 

247,325.—H. M. Ridge: Brick-making. 

247,327. —E. oe Roberts: Construction of 
floors and cei 

247,366. Dene Rubber Co., Ltd., and 
T. C. Angus: Apparatus for increasing the 
cooling-effect of air in buildings. 

247,367.—D. Macgregor: Weather-excluding 
means for doors. 

247,392.—R. A. Irle: 
for use on buildings. 

247,426.—J. Emmett, 
Horsfall : 

247,477. 
ling machines. 

247,482.—M. Liptak: Walls for furnaces. 

247,499.—Chatwood Safe Co., Ltd., and H. 8. 
Bruckshaw : Reinforced concrete. 


~ * All these tions are now in the stage 
in which opposition to the grant of patents 
upon them may be made. 


Ltd. : 


Well brackets for 


Walker : Wood block for floors. 
A. Davidson: Support for use 


Bradley : Windows. 
Billner: Manufacture of 


Williams: Domestic 


of 


Exhausters or cowls 


W. Horsfall, and J. 
Bariess grates for domestic fireplaces 
: Excavating or tunnel- 








THE BUILDER. 
TENDERS. 


Communications for insertion under this heading should 
be addressed to “ The Editor,” and must reach him not 
later than Tuesday evening. 

* Denotes accepted. + Denotes provisionally pted 

Denotes recommended for acceptance. 

§ Denotes accepted subject to modification. 





ALPERTON.—For additions and alterations to the 
County school, for the Middlesex C.C. Mr. H. G. 
Crothall, F.R.1.B.A., County Architect :— 
W. Daley & Co., West Acton 
W. Lacey, Hounslow .............. 
G. Godson & Sons, Ltd., Kilburn- 


ee ee ener 


8 2 SaaS 7,381 
Ferris Bros., I i ani eh on a ail 27,365 
J. Dorey & Co., ae Brentford...... 27,360 
C. F. Cole, Alperton................ 27,196 
H. Knight «& _ a9 STE | 27,130 
—— W., & Son, Ltd., London, 

Minnntindakeeneneweewe 26,896 

G. Bellin & Sons, Ltd., Acton ...... 26,727 

A. Monk, Lower Edmonton, N rer 26,490 

w.s. Try, Saree 26,075 

tw. J. Maddison, Ltd., London, E.C... 25,527 


ATHERTON.—New cinema, for the proprietors. 
ni W. Ellis, architect, 9, Hardshaw-street, St. 
ens :— 


*Massey Bros., Pemberton. 

BATH. —Internal Painting work at Englishcombe 
Park, for the T.C. 

*Stocks «& Morris £810 17 11 

BATH.—tTerrace roofing at the Old Royal Baths, 
for the T.C.:— 

*E. Chancellor & Sons.............. £3,740 

BATH.—Reconstruction of the Old Royal Baths, for 
the T.C. :— 

*F. J. Amery & Son 


£12,096 


BATH.—Sanitary conveniences, at Pony Bear Flat, 
and (b) Charlotte-street, for the T.C 

*(a) E. Chancellor & Sons 

*(b) F. 8S. & C. Toogood 


BIRKENHEAD.—Re-painting and _ re-decoration 
of the Assembly Room in the Town Hall, for the T.C. 
Borough Surveyor :— 

*G. H. Morton & Son, Ltd., Liverpool. . £497 


BIRKENHEAD.—Sec ondary school for girls in 
ae road South, for the E.( 


A. Milestone & Son, Ltd. (about) £55,000 


BIRMINGHAM.—Reconstruction of 10 and 11, 
Snow Hill, and fitting same up as electrical show- 
rooms, offices, &c., for the British Thomson-Houston 
Co., Ltd. :— 

*w.5S. Barton & Co., London. 


BLACK POOL.—Steel work for the construction of 
forms for the South Shore bath, for the C.B. : 


*H. Peers & Co. 


BLACKPOOL.—Erection of the first part of the 
Layton Junior school, for the C.B. : 


*Atherton Bros. 


BLACKPOOL.—Decorating of the Station House, 
Red Bank-road, Bispham, for the C.B. :— 


*J. W. Thornley. 


BLACKPOOL.—Repairs to the roof of Revoe 
school and the play shed, for the C.B. :— 


*W. Worthington. 


BOLTON.—Beautifying schools, for the E.C.:— 

*H. Bevington—Brandwood-street, Tonge Fold, 
White Bank Cottages. 

*G. Thomasson—Church-road, Cavendish-street 
P.I. Centre, Sharples, Christ Church, Deane 
St. Mary’s, St. Thomas’ (Halliwell). 

*James Swarsbrick—Gaskell-street, Markland-hill 
School House, Thomasson Gymnasium. 

*w. Smith & Sons—Noble-street P.I. Centre, 
St. Matthew's, SS. Simon and Jude's. 

*Warburton & Sons—Pike’s-lane Infants. 

*w. H. Mather—St. Mary’s 

*C. E. Ratcliffe—St. W x 

*w. & J. Rigby—All Saints’ Infants.. 

*Haddock & Leach—Lever Bridge (St. Stephen’s). 

*H. Roscow—Roscoe Fold. 

*G. W. Crompton—Smithills Dean. 

*R. Flockhart—St. George's. 

*James E. Wilson—St. John’s. 


BOSTON.—Painting and repairs at (a) Poplar’s 


Farm, Spalding Common, and ()) ie Farm, 
Pine hbeck West, for the Holland C.C. 
(A) 
W.H. Bishop, Nicholas ........ £143 18 9 
Jos. Arch, Spalding ............ 145 0 
G. Bray, Pinchbeck .......... 130 9 0 
A. Priar, Surfleet .............. 127 0 0 
*A. D. Brett, Spalding .......... 124 0 0 
(B) 
E. Darnes, Spalding............ 431 0 0 
ag Arch, Spalding ............ 426 0 O 
. H. Bishop, Nicholas ........ 389 13 6 
Ni Priar, BUTMOGS oc cccccccccece 827 0 0 
°*A. D. Brett, Spalding .......... 319 0 0 


BRAMLEY.—For (a) six houses at Halliday-grove, 
(b) 12 houses at Swinnow-avenue, and (c) six at Park 
Spring-gardens, Bramley :— 

(a) *J. Charters & Son. 
(0) *J. W. Dufton & Sons. 
(ec) *Tapp & Toothill, Ltd. 
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BRIGHTON. - Twenty-eight houses on the Fresh- 
field-road site, for the C.B.: 


*O. P. Drever & Son, Ltd......... 
(Amended Price.) 


BRISTOL.—Painting tuberculosis dispensary, for 
the T.C. :— 


< eG Rg See £199 
BURNLEY. Oy, gt over the public footpath a 
Old Hall, for the T.C.: 
*Wellerman Bros., Ltd............. £818 17 
CARLISLE.—Installation and wiring for electric 


light at 100 houses on the Blackwell- ee and Newtown 
(Raffles) Housing estates, for the T.C.:— 


*Smith & Co. 


CARLISLE. —Joinery work at new generating 
station, for the T.C.: 


a Sk EE ye £824 
CASTLEFORD.—Extensions at the Lock-lane 
Council school, for the West Riding E.C. :— 
*W. Horner, Pontefract. 
CATERHAM.—Additions to the Soper Memorial 
Hall and Council buildings, for the U.D.C.:— 
C. H. Gibson, Ltd., Purley .... £2,548 0 0 
G. E. Everitt & Son, Croydon... 2,498 0 0 


J.B. Edwards & Co., Whyteleafe 2,400 0 0 


J.Crewdson, Horley .......... 2,293 0 O 
*J. Adams & Sons, Walworth .. 2,017 12 6 
(Subject to M.H. approval.) 
[a )" —Houses, for the T.C.: 
B. Halls, Ltd., 
XBR... houses, 
Stanhope-street ........ £5,751 
*w. Drew—40 houses ...... 1,159 per pair 
*wW. Drew—10 houses .... 1,199 per pair 
*C. Giles—four houses .... 1,158 per pair 


CHESTER.—Thirty-six houses on the Bottoms- 
lane estate, for the R.D.C 

*Selwood, Lloyd & Co., “ita ery £16,394 

COCKERMOUTH.—Twenty-four houses on _ the 
Fitz-road site, for the U.D.C. . H. Graham, engineer 
and surveyor :— 

*Border Engineering Constructors 

Co., Ltd., Whitehaven 

DAGENHAM.—tThree houses in Bull-lane, for 
ase Cc. D. & S. H. Parrish. Mr. E. Meredith, 

A.R.1.B.A., architect, 7, Goodmayes-road, Goodmayes, 
Essex :— 


£12,474 7 


T. N. Hughes, Ltd., Ilford .......... £1,571 
es ~aeneneeey « Laver, Ltd., Rain- —_ 
*J. Eaton né&Sons,Chelmsford ........ 1412 


DEWSBURY.—Extensions at the Technical College, 
for the E.C. :— 
Mason— 


TH. TaOO cc cccccccccccoes £952 6 9 
Joiners— 

F. Memes & Gem oc cccccsvces 147 10 0 
Plumbers— ‘ 

SF, Wewsome IAG. ...ccccccece 495 0 0 
Excavator— é 

PR. LayoooK = cc cccccccccccece 26i 1 0 


DUBLIN.—One hundred and four houses of the 
Croydon Park extension of the Marino housing estate, 
for the C.B 

Messrs. Kossel £55,400 

DUBLIN.—Painting and repairs to 6, Fleet-street, 
City estate, for the C.B. :— 

*R. Magrane 

EASTBOURNE.—Nine beach kiosks, for T.C. :— 

*w. Foord £181 


EASTBOURNE.—Six parlour houses for the police 
at Crumbles, for the T.C. 
*Underdown, Ltd. —concrete houses. -_ 


EAST STOW.—Six parlour-type and six non- 
parlour type cottages, at Combs, for the R.D.C.:— 
oe ell, eee £6,041 
—e houses at Littleham Village, for 
the U.D. “ae 
*A.T 603 


£515 


ub ject to the approval of the M. i. j 


FLEGGS.—Houses, for the R.D.C. :— 
Six houses at Caister— 


LE. cesnceeeseseec apair £765 
Six houses at Hemsby— ae 

, eR RSS ett rte 755 
Eight houses at Martham— 

CE. antingedd ces obnoeesee cuss 770 

Six houses at Repps— Z 

CEE, Kidd 66 940600000000000686 765 
Two houses at Rollesby— ps 

CE, WOU Sccasesectdsdcesss 779 
Six houses at Winterton— 

. ae he a 760 
One pair at Ormesby St. Margaret. ..... 750 


GOOLE.—Engine house at the Pollington Water 
Works, for the R.D.C. Mr. E. J. Sileock, Park-row, 
Leeds :-— 

*J. T. Wright & Sons, Leeds........ £10,058 

GUILDFORD.—Hot water systems for the new 
buildings at the Stoughton boys’ and girls’ school, 
for the T.C.: 


TE & DOWD 2 oc cponvcccccccccccves £860 
Carling, Gill & Carling .............- 718 
*Wippell ie. ukdete> aabaew oan 598 
Tempe & BOWMGOR 22. cccccccccsidice 509 


(Subject a F the addition of a sum not exceeding 
£50 for the provision in the cloak-rooms of apparatu 
for drying children’s clothes in wet weather.) 








h- 


or 


ie 
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GUILDFORD.—Alterations and additions to the 
Stoughton boys’ and girls’ school, for the T.C. :— 


Chapman, Lowry & Puttick .. £6,336 0 0 
D. 2 0 Seer 6,100 0 0 
eS ee ee 5,995 0 0 
ie eS A eee 5,924 14 10 
Tribe & Robinson............ 5,765 0 0O 
BA, CEE BE BR vos ccccncse 5,692 0 O 
R. Wood & —_. a eiietGpeiemeiunes se sees 0 0 
7, ee @6 EE ons as cncecs 485 0 0 


*Bunning & Fitton Adams, Ltd. 4 357 0 0 


HASTINGS.—Fifty houses on roadway from Red 
Lake to Winchelsea-road, for the T.C. :— 
tw. J. Simms, Sons, & Cook, Ltd. 
Nottingham .......... per house £510 


HASTINGS.—For (a) science laboratory at St. 
Leonards mixed central school; (>) same at the 
Hastings boys’ and girls’ central sc hools ; (ey h handicraft 
centre at Sil erhill school, for the T.C.: 


(a)*H. & J. Taylor, Hastings.......... £490 
OR . BOER, BOON cccccccscosces 485 
(c)*H. & J. Taylor, Hastings.......... 512 
HAYES.—100 houses, for the U.D.C.:— 

*Arthur Cole, Ltd., Luton.......... £45,870 


(Subject to M.H. approval.) 


HIGHGATE.—Garage at 42, Great North-road, N. 
for Mr. W. P. Ripley :— 
*S. G. Goulding, Hornsey. 


HORNSEY.—New horse boxes at The Alexandra 
Park Racecourse, for Messrs. Pratt & Co. :— 
*S. G. Goulding, Hornsey. 


HULL.—400 non-parlour type houses at East Hull, 
for the T.C. :-— 

re ee ee £161,800 

HULL.—Street works and sewers required for an 
rae 200 houses on the East Hull estate, for 
the T.C. :— 


R. & H.Fisher, Hull ........ £20,693 14 5 
H.Coxhead & Co., Beverley .. 20,683 3 4 
G. Boyce, Heossle ............ 20,299 8 4 
Sangwin, Ltd., Hull.......... 20,147 5 6 
I. Robinson, papa 20,146 16 11 
tG. Curtis, Hull Deh cane een 19,577 1 0 
City Engineer's estimate .... 21,045 0 0 


HULL.—For (a) Improvement of Igglemire-lane 
and (6) new road from Cottingham-road to Endyke- 


lane, for the T.C. :— 
(A) (B) 
H. Coxhead & Co..,: 

Middlesbrough *!535,825 9 4 .. £31,540 1 10 
G.Curtis, Hull .... 35,779 7 0 .. $32,463 13 10 
Sangwin, Ltd., Hull 35,941 16 4 31,981 18 10 
~—S Engineer 8 esti- 

eeesceeses 36,250 0 O 31,830 0 0 


hella OO at Bridge- 
street, for the T.C. :— 
ee £1,050 


LEEDS.—New works for Bantam Products, Ltd., 
Royds-lane, Lower Wortley. Messrs. Parkin & Shef- 
field, architects and surveyors, 8, Park-lane :— 

All trades — 
*L. Harpham, Leeds. 
Structural steelwork— 
*Walter Scott, Ltd., Leeds. 
Metal window frames— 
*Doodson & Bain, Ltd., Manchester. 
Patent glazirg— 
*Helliwell & Co., Ltd., Brighouse. 
Roof tilivg— 
*Turner Bros. Asbestos Co., Ltd., Manchester. 
_ LEEDS.—New swimming pool at the Girls’ High 
School, Hyde Park, for the E.C. Mr. F. Broadbent, 
architect :— 
*J.T. Wright & Sons. 


LEWISHAM.—Isolation block in Lancaster-road, 
for the B.G. Messrs. J. D. Mathews, Son & Ridley, 
architects :— 


Bi DE ccunixins stem nehetne £1,777 0 
Bn Eis Be Ee , ceed oesecuceue 1,590 0 
SS ' OC errr 1,523 0 

Leonard Lown & Co............. 1,475 0 
We Oe EE, a. bo 60's n0us bd eues 474 3 
J. A. — EE Ie or 1,455 0 
i — RRR nen een 1,395 0 
W. Alors @ Oo., TAG. ......000. 1,395 0 
B. D. Waem & Oo., TAR. ....000: 1,375 0 
RE ce ienkitint eens xen 1,325 0 
"Ts DE OD i catered inns 1,261 0 


(All of London.) 
LEYBURN.—Construction of a new road bridge 
over the Ghyll at Castle Bolton, for the R.D.C.:— 
*J. Busfield, Ltd., Leeds............ £606 2 


LONDON.—Additional bookcases, éc., and altering 
fittings in connection with the installation of “ Open 


Access” at the North Kensington Branch Library, 
for t he Kensington B.C. : 
A << ener £356 0. O 
W. _ ee 320 6 6 


LONDON.—Engineering ore at new baths, Grange- 
road, for the Bermondsey B.C 

The Fretwell Heating Co. .......... 

W. G. Cannon & Sons. Ltd......... 

The Brightside Foundry and Engi- 

GE Ws BN iicvcccccecdec £5,478 


LONDON.—Steelwork, for the extension of capacity 
of generating plant at Millfields-road power house, 
for the Hackney B.C. :— 


W. T. Shaw & Co., Ltd. ........ £483 11 0 
_Aston Construction Co., Ltd.. 397 19 10 
Drew, Bear, Perks & Co., Ltd. $25 10 3 


THE BUILDER. 


LONDON.—Wiring of L.C.C. tenements, “* Wil- 
loughby House,” Dundee-street, Wapping, for the 
Stepney B.C. :— 


Eastern Armature Co........... £469 18 0 
Edmundson’s Electricity Corpora- 
pe eeerep rere 447 9 O 
Electrical Installations, Ltd..... 403 14 0 
*,. G. Tate & Gai, BOG... cvcccese 394 3 0 


(All of London.) 


MAIDSTON le ee houses in Upper Fant- 
road, for the T.C. Mr. F. Bunting, Borough Sur- 
veyor, Fairmeadow :— 


18 houses. 12 houses. 6 houses. 

& «4 £ s. & oe. 
R. Lawrence .. —_— site — .. 2,573 5& 
G. Pearce & Son 8, 786 0 0 5,360 13 2/650 0 
N. eee 8,245 0 O.. 5,215 0 2,570 O 
H. Goodsell . 8,267 O O ..*5,179 O 2,508 O 
Cox Bros. .... 8,654 15 6 5,398 2 2,539 10 
Burrows &Son 8,586 15 0 5,319 10 ..*2,502 0 
Corken & Son. . *7,913 0 5,265 0 .. 2,630 0 


0 
(All of Maidstone. ) 


MANCHESTER.—Extension of the Prince’s Billiard 
Lounge, 29-31, Oxford-street and St. James’-street, for 
Mr. Phillip Frankenburg :— 

*John Medcalfe. 


MANCHESTER.—Alterations to the St. Michael's 
Hostel, George-street, Broughton, for thetrustees. Mr. 
R. Martin, diocesan architect, 90, Deansgate :— 

*G. Waite & Co. 


MANCHESTER.—Conversion of 166, Langworthy- 
road in drapery and outfitting departments, for the 
Pendleton Industrial Co-operative Society, Ltd. :— 


as Dept., Co-operative Wholesale Society, 


Steelwork—* Banister, Walton & Co., Ltd., 
Trafford Park. 


MANCHESTER. —Oil-filling station and offices, for 
the Cleveland Petroleum Products, Ltd. :— 
*H. Bateson & Co., Bury Bridge. 


MANCHESTER.—Reconstruction of premises in 
Brown-street and Chancery-lane for offices for Mr. 
Dixon. Mr. H.S. Fairhurst, A.R.1.B.A., architect, 48, 
Brown-street :— 

*J. Gerrard & Sons, Swinton. 
Steelwork—*Redpath, Brown & Co., Ltd., 
Trafford Park. 


MANCHESTER.—Conversion of the Wesleyan 
Chapel, Oxford-road, into an a hall, with shops 
on the front, for the Manchester and Salford Wesleyan 
Mission. Messrs. Halliday, Paterson & Agate, archi- 
tects, 14, John Dalton-street :— 

*G. Macfarlane & Sons, Ltd. 
Bricklayers—G. & W. Smith. 
Steelwork—*John Booth & Scn, Bolton. 

MANCHESTER.—Garage at Tortworth-street, 
Cheetham, for Messrs. Shanks & Co. Mr. H. Burke, 
civil engineer, 38, Deansgate: — 

*E. B. Jones & Rawlinson, Ltd. 
Steelwork —* Edward Wood & Co., Ltd., Trafford 
Park. 

MANCHESTER.—Additions to the mill premises at 

Victoria-street, Openshaw, for Messrs. J. Lees & Sons, 
Ltd. Mr. T. Frost, consulting engineer, Richmond- 
chambers, Blackburn :— 

*F. Richardson, Romiley. 








THE HENDERSON" SYSTEM 


SLIDING DOOR GEAR 


FOR FACTORIES, GARAGES, SCHOOLS, ETC., 

















“TANGENT JUNIOR” FOR LIGHT DOORS. 
“TANGENT SENIOR” FOR HEAVY DOORS. 


Werre ror Bounp CaTacoove 8.24 Tox 


P.C.HENDERSON. LIMITED, 
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MIDDLESEX.—Construction of a bridge along the 
line of the Western-avenue ra the West Ealing 
loop-line of the G.W.R.., for the C.C 


Caffin & Co., Ltd............. £17,491 14 0 
Walter Scott & Viiddieton., Ltd. ty 12 8 
Thos. Rowbotham .......... 17,074 0 O 
Sir Lindsay Poskiason & Co., 
i cht hese Kame oe KO 16,655 0 0O 
G. Palmer DORs ae anldieds-0ien 16,247 6 8 
Foundations Co. ............ 15,722 12 1 
A. Jackaman & Son, Ltd..... 15,518 0 7 
Holilday & Greenwood, Ltd... 13,654 0 0 
John Cochrane & Sons, Ltd... 13,378 6 6 
tRoads & Public Works, Ltd... 12,584 18 8 


NEWCASTLE.—Erection of houses, for the T.C. :— 
*H. Bell & Sons (Ryhope), Ltd.—298 


at High Heaton............ .. £134,588 
*Thomas Clements & Sons, Ltd., 
Newcastle—100, at High Heaton 45,320 
*H. Kelly (Contractor), Ltd., New- 
castle—103 at High Heaton .... 45,320 
*H. Kelly (Contractor), Ltd., New- 
castle—79 at High Heaton...... 36,400 
T. oe & Sons, Ltd.—98 at 
b ddinin Mnsivesaedhe scene ¥ 44,357 
*H. ‘Kelly ‘Wivatensiosi, Ltd.—103 at ; 
EPP EE. o..? Sa 46,911 


enton 
“Kelly (Contractor), Ltd. —99 at 
PC ree a 4,227 


NORMANTON (YORKS. v Pees to the elec- 
tricity station, for the U.D 
Builder— 
i Bi DOO cdc tensencneneee 


ORSETT.—Houses, for the R.D.C. :— 
Six houses at Aveley— 


Se Se vancnesnec ee per house £445 
Six houses at Corringham— 
*W.E. Walsham, Ltd. .... pa £470 


PETERBOROUGH. ny Jed non-parlour type 
houses at Weton, for the R.D.C 


ee Rr £14,976 0 
se CORP rere 13,218 10 
*J. Guttridge & Son.......... 13,587 0 
"J. COMME, EAE... ccc cccscces 13,143 0 


PETERBOROUGH.—Houses for the R.D.C.—(a) 
six parlour Ang at Werrington, (6) four non-parlour 


type at Peak and (c) 10 at Helpton :-— 
(a) *J. Guttridge & Son.......... £2,987 
(ob) *J. Guttridge & Son.......... 1,796 


(c) *J. Guttridge & Son.......... 4,890 


PEWSEY.—Twenty-eight houses, for the R.D.C. 
Mr. Walker F. Bickford, architect, Market-square. 
Ludgershall, 10 houses— 


*Sturgess Bros., Appleshaw, Andover. . £5,060 
Burbage, 6 houses — 

“Perey ©. Kime, Beweey...cccccccss 3,090 
Pewsey, 8 houses— 

“Percy C. King, Powsey..........0: ,200 
Milton, 2 houses— 

*S. 8S. Gilbert & Sons, Marlborough.... 978 
Wootton Rivers, 2 houses— 

~ fF ©. Per errr 1,011 
Upavon, 2 houses— 

*Percy C. King, Pewsey.............. 1,060 


PONTEFRACT.—Laying of 3,200 tons of cast-iron 
water pipes, 16 in. in diameter, between the Roall 
Pumping Station and Parkhill meron, Pontefract, 
a length of about 94 miles, for the T.C.:— 


*Busfield, Ltd., Leeds ........ £23, 313 9 10 


PORTSMOUTH.—Fence and gates at North End 
Recreation Ground, for the T.C.:— 


Wi aan noid aes cewscevscs £1,425 
We. le TE, Bs i ct ceccnciv' 934 
Gpettins © Ob. EAB, oiicccenceecss 917 
Er Oe ee 917 
Ge WE adc ccccsnvnassscncess 899 
Wee ae Ge.» a cccach vides wide ke 862 
McKinlay «& Co., Ltd. ............ 828 
Re er rere 803 


PRUDHOE.—110 ese on n_ the Prudhoe Castle 
housing estate, for the U.D.C 
*Smithson, Prudhoe. 


REIGATE.—Construction of the roof of the new 
te in the Memorial Sports Ground, for the 


: Asbestos Corrugated 


Sheeting. Sheeting. 

E. Wood & Co., Ltd., Manchester ‘*£448 .. £418 0 
Redpath, Brown & Co., Ltd., 

OS SS OP OEE # 653 598 0 
Drew-Bear, Perks & Co., Ltd., 

er eee 595 .. 615 O 

T.S. Marriage & Co., Reigate. . —_ 533 10 


REIGATE.—Building extension of the new engine 
room to accommodate the new high tension switch- 
board, for the T.C.: 

T. Bushby & Son, Ae £1,158 
*Atkinson & Potter Bros............. 853 


SHARLSTON.—Sixteen houses on the Pontefract- 
road housing site, for the R.D.C.: 


Builders— 
*S. Hall & Son...........00 £4,372 10 3 
Joiners — 
*Drake & Warters .......... 2,415 18 0 
Plumbers— 
*S. Atkinson, Ltd. .......... 875 3 6 
terer— 
ee NE Sp rd buses asevas 730 8 0 
oe Ere 468 10 0 
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SHEFFIELD.—Sixteen houses on the Manor estate, 
for the T.C.:— 
tJ. H. 8S. Randall, Ltd. 
(In lieu of H. 
SHEFFIEL D.- 
for the T.C.: 
*Melling Bros., Ltd. 


pian es 7,028 2 8 
Teanby, Ltd.) 


Ten houses on the Walkley estate, 


£4,323 





"Phone PARK 1885 for 


SS ‘WOOD BLOGK FLOORS 
YY \ Inall Woods & Thicknesses, or 
Y post details of requirements to 

TURPIN’'S PARQUET 

FLOORING CoO., 
25, Notting Hill Gate, 
London, W.11. (Est. 1866.) 


School & Hospital Stoves 


MAKERS OF 

WRIGHT'S IMPROVED and also SHORLAND PATENT 
WARM AIR VENTILATING PATTERNS. 
GEO. WRIGHT Sir’ 


St., Oxford S8t., Londen, W.1 
_ ele Werks, Rotherham. 
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desortption, | Iiduminated Pacias a 
Private Tnatallations and extensions « ty. 
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MAIN & EGEXTON, Electrical Contractors, 
° don-road, N. 2. 
: Finchley 3203. 
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THE BUILDER. 


STALYBRIDGE.—Eighteen houses on “ The 
Hague"’ site, for the T.C. Borough Surveyor :— 
*J. Ridyard & Sons, Ltd., Ashton-under-Lyne. 
(In lieu of W. H. Warner.) 


TADCASTER.—Painting the exterior of the Infec- 


tious Diseases Hospital, Garnforth Cliff, for the R.D.C. 
Mr. H. M. Driver, surveyor, Garforth, near Leeds :— 


*J. Cass, Halton, near Leeds.......... £165 


TORQUAY.—Four blocks of flats in Windmill Hill, 
for the T.C. :— 

ER Ee £9,024 

ag sy BRIDGE.—Alterations at the Town Hall, 
for the U.D.C. :— 

PT ncn hog webaglid ants etic tie iad £286 


UXBRIDGE.—Houses at Northolt and Cowley, for 
the R.D.C. :— 


7h. '@ Ts Bee, BAG. occ cendincce £27,196 
WAKEFIELD.—For (a) six houses at Kirkhamgate 
site and (6) 10 houses on the Middlestown site, for the 
R.D.C.: 


(A) 
*Luther, Ingham & Co., Ossett... £3,121 0 0 
(B) 
Builder- 
a an a ee. ea deee 2,250 0 O 
Joiner 
. aa eee 1,116 2 0 
Plumber 
eG le CEs 04 vehucebnk ee : 526 0 O 
Plasterer— 
oe eee 450 0 O 
Slater— 
Ta. + s0 veneeaensc en 293 11 6 


WAKEFIELD.—Erection of 30 houses on the 


Thames-road estate, for the T.C. :— 
*Elvey & Steel. 


WAKEF LE L D.- —Ten houses at Thames-road estate, 
for the T.C. 
*A. Turne r. 


WALTON.—Fourteen houses on the housing site off 
Shay-lane, for the R.D.C. :— 
Builder- 


*R. Crowe £2,584 0 O 


Jo —- 
Rn Oe Me cck danced oman 


Plumbers — 


1,924 10 0 


°S. Atkinson, Ltd........... 765 19 6 
Plasterer — 

a. Wes BOO 6 ki ciccccs 597 9 7 
Slater 

i Dn sévveenbeceudes 407 4 9 


W HITEFIELD.—Nineteen houses, &c., for the D.C . 
Messrs. E. J. Bentley & Son, architects, Central- 
chambers, Manchester :— 

Ps re Se sins owe wees £8,747 14 7 


WIMBLEDON.—Sixty-nine houses on the Durns- 
ford-road site, for the B.C. :— 


*Triangular Construction Co., Ltd., 
ne ae ‘“sduade cueees £415 per house 


J.J, ETRIDGE,J.. 


SLATING AND TILING 


CONTRACTORS. 
Inspections and Reports made on 


OLD on FAULTY ROOFS 


in any part of the country. 
Telephone ; Bishopegate 1944/5, or write, 


Bethnal Green Slate Works, 


BETMNAL GREEN, LONDON. E 





[June 11, 1926. 


y BEST SEASONED . 
OAK 


FLOORING 


AUSTRIAN 
RUSSIAN 
JAPANESE 





PREPARATION TO ANY SECTION 
CAN BE UNDERTAKEN AT ONCE 


Syoney PRI DAY & Sons 


WAINSCOT OAK MERCHANTS (EST. 1880) 





Phone 


CLISSOLD 
6254 
Ne 


OAK WHARF 
RAVENSDALE ROAD 
LONDON, N.16. 














FITZPATRICK & SON 


MASONS & PAVIORS 


Secondhand and Redressed (equal to new) 
Granite Setts and Kerb. 


York Paving, Crazy Paving, Rockery Stone, 
Granite Spur Stones made to order. 


Granite Chippings and Tarmacadam, 
Granolithic and Sett Paving. 


WRITE, PHONE or CALL ;— 
455, OLD FORD RD. 
BOW, LONDON, €E.3. 


Phone: EAST 4808. 


























HARDWOOD T & C FLOORING 


in Prime OAK and MAPLE. 





Also every description of 
WOOD BLOCK FLOORING 
PARQUET FLOORING 
Exceptionally low prices upon application to : 
STEVENS & ADAMS, LTD.. 


Victoria Works. Point Pheasant, Wandsworth, 
London, S.W.18 








Telephone—Putney 4701 (3 lines.) 














EATS CES 


COPPER ROC 


























—— Sees SF 


am eo Oe a ef 


~- eee OO — 9 


oauné aud Gute -~— on 


